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This Settlement Agreement (“‘Settlement” or “Agreement”) is entered into by and between the 
Santa Clara Valley Water District (““SCVWD7”), the United States Department of the Interior, Fish 
and Wildlife Service (“FWS”), the United States Department of Commerce, National Marine 
Fisheries Service (“NMFS”), the California Department of Fish and Game (“DFG’’), the Guadalupe- 
Coyote Resource Conservation District (“GCRCD”), Trout Unlimited, the Pacific Coast Federation 
of Fishermen’s Associations, and California Trout, Inc., to resolve disputes regarding SCVWD’s use 
of its water rights on Coyote, Guadalupe, and Stevens Creeks in Santa Clara County, California. 


RECITALS 


A. SCVWD is authorized to appropriate and acquire water and water rights for any 
purpose useful to SCVWD and to manage flood control operations within Santa 
Clara County. (Water Code Appendix Section 60-1 et seq.) 


B. Beginning in 1928, SCVWD initiated the appropriation, storage, conservation and 
distribution of water within Santa Clara County, and continuously thereafter it has 
applied the conserved water to beneficial use. It obtained permits and then licenses 
from the State Water Resources Control Board (““SWRCB”) and its predecessor 
agencies. 


C. On or about July 11, 1996, GCRCD filed a complaint against SCVWD with the 
SWRCB (“Complaint”). It alleged that SCVWD’s use of its water right Licenses on 
Coyote Creek, Guadalupe River, and Stevens Creek (“Three Creeks’’) degraded fish, 
wildlife, water quality, and other beneficial uses, in violation of the California 
Constitution, Water Code, Fish and Game Code, and the public trust doctrine. 


D. On October 19, 1996, SCVWD answered the Complaint and denied GCRCD’s 
allegations. It stated that its appropriation, storage, conservation and distribution of 
water complied with all applicable laws. 


E. Effective October 17, 1997, Central California Coast steelhead (Oncorhynchus 
mykiss) was listed as threatened under the Federal Endangered Species Act (62 
Fed.Reg. 43937, August 18, 1997). The Central California Coast steelhead 
Evolutionarily Significant Unit includes steelhead in coastal California streams from 
the Russian River to Aptos Creek, and the drainages of San Francisco and San Pablo 
Bays. 


F, In 2001, Section 60-4 of the SCVWD authorizing act was amended to modify the 
objectives and powers of SCVWD to include the power “to enhance, protect, and 
restore streams, riparian corridors, and natural resources in connection with carrying 
out the objects and purposes set forth in this section.” 
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G. SCVWD and DFG convened settlement negotiations, referred to as the “Fish and 
Aquatic Habitat Collaborative Effort” (“FAHCE”). FAHCE undertook field 
investigations and other studies of the environmental conditions that limit the 
population and distribution of steelhead trout and salmon in the Three Creeks. The 
resulting scientific record provides a factual basis for this Agreement. Specifically, 
the field investigations and other environmental studies indicate that if SCVWD’s 
diversion, storage and use of water under its licenses (“Licenses”) and permit 
(“Permit”) are conducted in accordance with the terms of this Agreement, SCVWD 
will be in compliance with all applicable laws that are within the respective 
jurisdiction of any Party to this Agreement or within the jurisdiction of the SWRCB. 


H. This Agreement embodies a comprehensive settlement resulting from FAHCE’s 
work. 


NOW THEREFORE, in consideration of the mutual promises specified herein and by conditioning 
their performance under this Agreement upon satisfaction of the identified conditions precedent set 
forth in Article V, and for other good and valuable consideration, the Parties agree as follows: 


ARTICLE I 
PURPOSE OF AGREEMENT 


1.1 Purpose of Agreement 


1.1.1 Comprehensive Settlement. This Agreement is a settlement among the Parties to 
comprehensively address and resolve all issues in the Complaint and any related issues arising under 
state and federal laws that concern the impacts of SCVWD’s facilities and operations on the 
beneficial uses of the Three Creeks, with the exception of mercury contamination issues that are the 
subject of a pending Natural Resource Damage Assessment (“NRDA”’) proceeding, and which are 
not included in or addressed by this Agreement. 
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ARTICLE I 
RULES OF CONSTRUCTION 
AND DEFINITIONS 


2.1. Rules of Construction. This Agreement will be subject to the following rules of 
construction. 


2.1.1 No Limitation on Statutory Authority. Other than as expressly set forth herein, the 
Agreement will not be construed to affect or limit the authority of any Party to fulfill its statutory, 
regulatory, or contractual responsibilities under applicable law. 


2.1.2 Negotiated Resolution. The Agreement is made upon the express understanding that 
it constitutes a negotiated resolution of disputed issues and an Offer of Compromise in accordance 
with California Evidence Code Section 1152. No Party will be deemed to have consented to any 
resolution, except as expressly provided herein. The Agreement is not intended and will not be 
construed, cited or referenced by any Party in any administrative or legal proceeding between or 
involving any Party, other than: (i) as proof of the Settlement and that the issues addressed herein 
have been resolved; or (ii) for use in such proceeding to construe or enforce the provisions of the 
Agreement in the event of default. 


2.1.3 Liberal Construction. The provisions of this Agreement will be liberally construed to 
effectuate its purposes. 


2.1.4 Plain Meaning. The provisions of this Agreement will be construed simply according 
to their plain meaning and will not be construed for or against any Party, as each Party has 
participated in the drafting of this Agreement and has had the opportunity to have its counsel review 
it. 


2.1.5 Plural and Gender, Whenever the context and construction so require, all words used 
in the singular will be deemed to be used in the plural, and all masculine will include the feminine 
and neuter, and vice versa. 


2.1.6 Context. Unless the context otherwise requires, the word “including” means without 
limitation, the word “or” is not exclusive, and the words “herein,” “hereto” and “hereunder” refer to 
this Agreement as a whole. 


2.1.7 Exhibits, Appendices, Amendments and Legislation. All Exhibits attached to this 
Agreement are incorporated by this reference as though fully stated in this Agreement and are 
deemed to be part of the Agreement. The Appendices will be used in construing the Agreement, by 
providing background and illustration, but they are not part of the Agreement. Unless the context 
otherwise requires, (i) a reference to a provision of the Agreement or other document means such 
Agreement or other document as amended from time to time; and (ii) a reference to a statute means 
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such statute as amended from time to time and includes any successor statute thereto. Amendment to 
the Agreement is binding only as to the Parties that execute the Amendment. 


2.1.8 Captions. The captions, headings and index of this Agreement are for convenience 
only and have no effect in the interpretation of this Agreement. 


2.2 Definitions 


2.2.1 “Adaptive Management Team” or “AMT” means the entity established by paragraph 
7.2 of this Agreement. 


2.2.2. “Acre-Foot” means a unit of measurement. 
2.2.3 “Additional Measures” means measures that (A) SCVWD will implement in Phases 
Two or Three, (B) additional to those measures implemented in Phase I, (C) provided the criteria 


stated in paragraph 6.1.2 are met. 


2.2.4 “ADR” means the use ofa facilitator or any mutually agreeable form of non-binding 
mediation or dispute resolution. 


2.2.5 “Agreement Year” means a specific year after the Agreement becomes effective, 
counting chronologically from the Effective Date of this Agreement. 


2.2.6 “CEQA” means the California Environmental Quality Act (California Public 
Resources Code Section 21000 et seq.). 


2.2.7 “Corps” means the United States Army Corps of Engineers. 

2.2.8 “Effective Date” means the date upon which all conditions precedent stated in 
paragraphs 5.3 to 5.8 have been satisfied, and all Parties have executed the Agreement. SCVWD and 
other Parties’ obligations to perform under Articles VI through IX will commence on the Effective 
Date. 

2.2.9 “EIR” means an environmental impact report pursuant to CEQA. 

2.2.10 “EIR/EIS” means both an environmental impact report and an environmental impact 
statement that may be prepared and issued jointly or independently by responsible state and federal 
agencies in accordance with applicable environmental laws. 

2.2.11 “EIS” means an environmental impact statement pursuant to NEPA. 

2.2.12 “Emergency” means a sudden, unexpected occurrence, involving a clear and 


imminent danger, demanding immediate action to prevent or mitigate loss of, or damage to, life, 
health, property, or essential public services. “Emergency” includes such occurrences as fire, flood, 
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earthquake, or other soil or geologic movements, as well as such occurrences as riot, accident, or 
sabotage. 


2.2.13 “Environmental Review” means review and analysis of potential impacts of the 
Agreement on the environment under state and federal laws. 


2.2.14 “Environmental Setting” means the baseline conditions of the Three Creeks pursuant 
to CEQA Guidelines Section 15125 and any corresponding NEPA provision, as further described in 
paragraphs 5.3.2 and 5.4.2. 

2.2.15 “ESA” means the Federal Endangered Species Act (16 U.S.C. Sections 1531 et seq.). 

2.2.16 “Feasible” means capable of being accomplished in a successful manner within a 
reasonable period of time, taking into account economic, environmental, social, and technological 


factors. 


2.2.17 “HCP” means “a habitat conservation plan” within the meaning of Section 10 of the 
ESA (16 U.S.C. Section 1539). 


2.2.18 “Initialing” means the initialing of this Agreement by a legally authorized 
representative on behalf of a Party. 


2.2.19 “Tnitialing Date” means the first date when all Parties have initialed this Agreement, 
or when a subset of Parties have initialed the Agreement as set forth in paragraph 4.1.2. 


2.2.20 “NEPA” means the National Environmental Policy Act (42 U.S.C. Sections 4321 et 
seq.). 


2.2.21 “Party” or “Parties” means a party to this Agreement. 
2.2.22 “SWRCB” means the State Water Resources Control Board. 


2.2.23 “Three Creeks” means Coyote Creek, Guadalupe River, and Stevens Creek and their 
watersheds, including tributaries. 
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ARTICLE UI 
TERM, SUSPENSION, WITHDRAWAL AND TERMINATION 


3.1 Perpetual Agreement Consisting of Four Phases. This Agreement will consist of a total of 
four phases. These are: three phases of ten years each for implementation following the Effective 
Date, and a continuing perpetual phase thereafter. Each of the initial three phases includes distinct 
management objectives and measures to achieve the Overall Management Objectives stated in 
paragraph 6.2.2. The fourth and perpetual phase will serve to continue the benefits obtained under 
Phases One, Two, and Three. 


3.1.1 The Agreement, and specifically, the obligations to perform under Articles VI through 
IX, will be effective as of the Effective Date. 


3.1.2 The term of Phase One begins on the Effective Date and continues until the last day of 
Agreement Year Ten. 


3.1.3. The term of Phase Two begins on the first day of Agreement Year Eleven and 
continues until the last day of Agreement Year Twenty. 


3.1.4 The term of Phase Three begins on the first day of Agreement Year Twenty-One and 
continues until the last day of Agreement Year Thirty. 


3.1.5 Phase Four begins on the first day of Agreement Year Thirty-One and continues for so 
long as SCVWD is diverting water under its Licenses and Permit. 


3.2 Termination. The obligations of any Party under this Agreement may be terminated by and 
for that Party by its withdrawal from the Agreement. However, a Party may withdraw from this 
Agreement only if: (i) it has complied with the ADR procedures stated in paragraph 9.1.1 to resolve 
the dispute; or (ii) the withdrawal is required to fulfill its statutory or regulatory responsibility. The 
withdrawal of any Party other than the SCVWD will not terminate the Agreement among the 
remaining Parties. However, upon the withdrawal of any other Party, SCVWD will have a right to 
terminate the Agreement among the remaining Parties by providing notice to them and the SWRCB 
within 90 (ninety) days of such withdrawal or within a reasonable time following the initiation of 
legal proceedings against the SCVWD by any withdrawing Party. 


3.3 Suspension. Any Party that is a government agency may suspend participation or, if 
necessary, withdraw from this Settlement, without first using the ADR procedures referenced in 
paragraph 3.2 and more fully set forth in paragraph 9.1.1 in the event of: (i) an Emergency; or (ii) if 
required to fulfill a statutory or regulatory responsibility. Upon the withdrawal from the Settlement 
by any Party, each remaining Party (whether or not a governmental agency) will have discretion 
whether, with the consent of the other Parties, it will suspend its own performance. 
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ARTICLE IV 
PRE-EFFECTIVE DATE AND CONTINUING 
COVENANTS 


4.1 Pre-Effective Date Covenants. The Parties make and will implement the following 
covenants, which apply before the Effective Date. 


4.1.1 SCVWD will be solely responsible for its costs of processing Environmental Review 
of the Agreement, and these costs will not apply against the maximum expenditure limitations of 
paragraph 8.1.1. SCVWD will not have an obligation to reimburse or otherwise pay Parties for any 
of their assistance, participation, or cooperation in any activities pursuant to the Agreement before 
the Effective Date. 


4.1.2 After the Initialing Date the Parties will jointly submit the Agreement to the SWRCB. 
They will represent that, to the best of their current knowledge, SCVWD’s use of its Licenses and 
Permit, if amended in substantial conformity with this Agreement, will comply with all applicable 
laws, including but not limited to the public trust doctrine and Article X, Section 2 of the California 
Constitution. Accordingly, they will ask the SWRCB to amend such Licenses and Permit in 
substantial conformity with the Agreement and to issue findings in substantial conformity with those 
set forth in Exhibit B attached hereto. If the SCVWD, FWS, NMFS, DFG, and GCRCD have 
initialed the Agreement within 90 (ninety) days after Initialing by any Party, those Parties will submit 
the Agreement to the SWRCB under this paragraph regardless of the failure of any of the other 
Parties to initial the Agreement. 


4.1.3 In proceedings before the SWRCB to amend the Licenses and Permit in accordance 
with this Agreement, the Parties will support the adoption of license and permit amendments in 
substantial conformity with this Agreement and the issuance of each of the findings set forth in 
Exhibit B, if the record continues to demonstrate that these measures are the best alternative to 
protect and maintain the beneficial uses of these waters and otherwise comply with applicable laws. 
The Parties may modify the Agreement if the record demonstrates that another alternative will better 
protect and maintain such beneficial uses. However, SCVWD may not be compelled to implement 
the Agreement unless the amendments to its Licenses and Permit and corresponding findings are 
issued by the SWRCB in substantial conformity with the Agreement. 


4.1.4 On submittal described in paragraph 4.1.2, GCRCD will indicate its support for the 
SWRCB’s dismissal of its Complaint against SCVWD upon the SWRCB’s adoption of the requested 
license and permit amendments and the issuance of the related findings in substantial conformity 
with the Agreement. Upon the SWRCB’s approval of the license and permit amendments and the 
issuance of the related findings in substantial conformity with the Agreement, GCRCD will 
withdraw its Complaint with prejudice. 


4.1.5 Unless a Party, within 30 (thirty) days of the SWRCB’s final order issuing license and 
permit amendments and related findings, objects in writing to all other Parties that such amendments 
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or findings do not substantially conform with the Agreement, no Party will seek administrative or 
judicial review of the SWRCB’s order. 


4.1.6 Ifa Party objects in writing to all other Parties that the license or permit amendments 
or the related findings do not substantially conform with the Agreement, the Parties will attempt to 
resolve the dispute, pursuant to the ADR procedures of paragraph 9.1.1, prior to the deadline for 
administrative or judicial review. An objecting Party may seek such review of the amendments if the 
dispute is not resolved by that deadline. If judicial review is taken, the Parties will use the ADR 
procedures of paragraph 9.1.1 in an effort to resolve the dispute. No Party may be compelled to 
proceed to implement its obligations under Articles VI through IX of this Agreement unless it 
determines, in its sole discretion, that the SWRCB approval and findings are in substantial 
conformity with the Agreement. 


4.1.7 The Parties will execute the Agreement upon satisfaction of all conditions precedent 
stated in paragraphs 5.3 to 5.8. 


4.2 Continuing Covenants Before and After Effective Date. The Parties make the following 
continuing covenants, which will take effect on initialing and continue in effect for the term of the 
Agreement. 


4.2.1 The Parties will perform their obligations arising under this Agreement in good faith. 


4.2.2 The Parties will reasonably cooperate in the sharing of data, information and 
documents to the extent necessary to satisfy the filing and recording requirements of State and 
Federal regulatory agencies, including those of the SWRCB. 


4.2.3 Subject to its right to terminate this Agreement pursuant to paragraph 3.2, SCVWD 
will operate its diversion, storage and distribution of water and use its water rights in accordance 
with the requirement that the water be used reasonably and beneficially and in accordance with the 
terms and conditions of the Permit and Licenses as they may be amended by the SWRCB under its 
reserved jurisdiction, from time to time. 


4.2.4 Each Party independently represents that, subject to the development or discovery of 
significant new information (including change in applicable law) relevant to this Agreement, each of 
their respective responsibilities regarding the subject matter of this Agreement has been, is, or will be 
satisfied through accomplishment of the measures set out in this Agreement. 


4.2.5 Prior to securing any binding commitment and thereafter, each Party will give due 
regard to its responsibilities under applicable law. 


4.2.6 SCVWD is solely responsible for the operation of the facilities subject to the 


Agreement. By this Agreement, no Party other than SCVWD accepts or obtains any responsibility 
for such operation. 
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4.2.7 SCVWD will pay for the cost of its actions required by the Agreement or the license 
and permit amendments. SCVWD will not have an obligation to reimburse or otherwise pay Parties 
for any of their assistance, participation, or cooperation in any activities pursuant to the Agreement 
or the license and permit amendments. 


4.2.8 Implementation of this Agreement by FWS or NMFS is subject to the Anti- 
Deficiency Act (31 U.S.C. Section 1341) and the availability of appropriated funds. Similarly, 
implementation of the Agreement by DFG is subject to the availability of appropriated funds. The 
Agreement is not intended and will not be construed to require the obligation, appropriation, or 
expenditure of any money from the U.S. Treasury or the State of California Treasury. 


4.2.9 Request for Amendment of the Licenses and Permit 


4.2.9.1 Request for Amendment by Party Other than SCVWD. After the Effective 
Date, and except as required to fulfill statutory or regulatory responsibilities, a Party other than 
SCVWD may not seek to further amend or otherwise reopen the Licenses and Permit, unless 
significant new information, not available as of the Effective Date, including change in applicable 
law, demonstrates that the Licenses and Permit, as amended in conformity with this Agreement, do 
not comply with applicable law. In such an event, the Party will provide SCVWD with at least 90 
(ninety) days notice to consider the new information and the Party’s application of that information 
to the Settlement. In the event of an Emergency, a Party may seek to amend or reopen the Licenses 
and Permit after providing 72 (seventy-two) hours notice to SCVWD and other Parties. The notice 
will include a brief summary of the condition creating the Emergency and the relief that the Party 
intends to request from the SWRCB. Upon a Party’s request to reopen SCVWD’s water rights 
Licenses or Permit, SCVWD will have the sole discretion to either suspend performance or, with the 
consent of the then remaining Parties, to withdraw from the Settlement pursuant to paragraph 3.2. 


4.2.9.2 Request for Amendment by SCVWD. SCVWD will not seek to amend its 
Permit and Licenses in a manner that is inconsistent with this Agreement. SCVWD will provide 
written notice to the other Parties in advance of filing any petition to the SWRCB to change the 
place, purpose, method, or quantity of use stated in the Permit or Licenses listed in Exhibit A. In the 
event that a Party contends that a proposed change is inconsistent with the Agreement, they may 
resolve the dispute in accordance with the dispute resolution procedures set forth in Article IX. 


SB 320572 v1:007677.0001 01/06/2003 


ARTICLE V 
EXPRESS CONDITIONS PRECEDENT 
TO IMPLEMENTATION OF ARTICLES VI-IX 


5.1 Initialing and Release of Agreement. SCVWD and each other Party will initial the 
Agreement. Following the Initialing Date, the Agreement will be submitted to the SWRCB as an 
offer of settlement of the Complaint and will be made available for public review and comment. 


5.1.1 The initialing of the Agreement will not create any binding commitment by any Party 
to effect any change in the environment, to carry out any project within the meaning of CEQA or 
NEPA, or to implement the measures set forth in Articles VI through IX, other than to make the 
Agreement available for public review and comment and for the purpose of defining a project for 
Environmental Review. 


5.1.2 No Party will allege or seek judicial or administrative redress based upon detrimental 
reliance or estoppel as a result of actions taken by any other Party after the other Party’s initialing of 
this Agreement and before the Effective Date. 


5.2 Time Limit for Satisfaction of Conditions Precedent. SCVWD and other Parties’ 
obligations to implement Articles VI through IX, inclusive, will commence on the Effective Date, 
upon satisfaction of each of the express conditions precedents set forth in paragraphs 5.3 through 5.8 
and within 24 (twenty-four) months of the Initialing Date. 


5.3 CEQA Compliance. A condition precedent to the Effective Date is that the SCVWD will 
have completed Environmental Review for the project in accordance with the provisions of CEQA 
and all applicable laws within its jurisdiction. 


5.3.1 This Agreement will form the basis of the project for the purposes of CEQA. It 
consists of the complete settlement of the Complaint. The project consists of all commitments in the 
Agreement, including commitments to continue activities undertaken by SCVWD in response to the 
Complaint and prior to the start of the environmental analysis. 


5.3.2 The baseline for purposes of CEQA will not include any activities undertaken by 
SCVWD after July 11, 1996, the date on which the Complaint was filed, in response to the 
Complaint or otherwise as part of the FAHCE process, inasmuch as these activities are experimental 
management, minor physical alterations, or within the range of ongoing operations. 


5.3.3 As provided in the regulatory approvals for flood control projects and other programs, 
and subject to paragraph 5.3.2, SCVWD will monitor existing conditions of the Three Creeks and 
will use the monitoring results as part of the Environmental Setting in the CEQA and other 
regulatory reviews of this Agreement. 
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5.3.4 Environmental Review will be deemed complete when SCVWD has certified its 
Environmental Review document in compliance with CEQA. 


5.3.5 The Parties will exercise reasonable best efforts to coordinate the CEQA and NEPA 
related reviews. To the extent practicable, an integrated environmental document will be used. 


5.4 NEPA Compliance. A condition precedent to the Effective Date is that the lead federal 
agency (whether the FWS, NMFS, or another agency) for the actions contemplated in this Agreement 
will have completed Environmental Review for the project in accordance with NEPA and all related 
applicable laws. 


5.4.1 This Agreement will form the basis of the description of the preferred alternative(s) 
for the purposes of NEPA. It consists of the complete settlement of the Complaint. The project 
consists of all commitments in the Agreement, including commitments to continue activities 
undertaken by SCVWD in response to the Complaint and prior to the start of the environmental 
analysis. 


5.4.2 The baseline for purposes of NEPA will not include any activities undertaken by 
SCVWD after July 11, 1996, the date on which the Complaint was filed, in response to the 
Complaint or otherwise as part of the FAHCE process, inasmuch as these activities are experimental 
management, minor physical alterations, or within the range of ongoing operations. 


5.4.3. Environmental Review under NEPA will be deemed complete when the FWS, the 
NMFS, and the Corps have certified that their respective reviews comply with NEPA. 


5.4.4 The Parties recognize that it is likely that the Corps, the FWS, or other federal agency 
will be the lead agency for purposes of preparing the NEPA document. FWS and NMFS will 
coordinate environmental review with the Corps. Without regard to which federal agency acts as 
lead agency, the NEPA document will include a comprehensive conservation strategy. 


5.5 SWRCB. A condition precedent to the Effective Date is that, following any administrative 
or judicial appeal, the SWRCB will have: 


5.5.1 Ordered amendments to the Licenses and Permit in substantial conformity with the 
Agreement; and 


5.5.2 Adopted findings in substantial conformity with those set forth in Exhibit B that 
conclude that SCVWD’s storage, diversion and use of water in implementing this Agreement comply 
with all applicable laws that are within the jurisdiction of the SWRCB. This finding will cover 
repair and replacement of the existing SCVWD facilities pursuant to which SCVWD presently 
diverts, stores and distributes water under the Permit and Licenses set forth in Exhibit A. New 
facilities, including any proposed diversions, storage or distribution of water unrelated to this 
Agreement, will require independent review and analysis. 
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5.6 GCRCD. A condition precedent to the Effective Date is that the GCRCD will have indicated 
its support for the SWRCB’s dismissal of GCRCD’s Complaint with prejudice. GCRCD will 
unconditionally support dismissal of its Complaint by the SWRCB if it determines that findings or 
amendments to the Permit and Licenses in the SWRCB’s final order are in substantial conformity 
with the Agreement. If it determines that such findings or amendments are not in substantial 
conformity, GCRCD may, consistent with paragraph 4.1.6, elect not to support dismissal of its 
Complaint or may undertake an administrative or judicial appeal of the SWRCB’s order. 


5.7 DFG. A condition precedent to the Effective Date is that DFG, in its discretion and in 
accordance with all applicable laws, will have issued any approvals required to adopt or implement 
the Agreement, including any permit or approvals that may be necessary under the California 
Endangered Species Act. Such issuance will be done only after DFG has been provided with a full 
and fair opportunity to evaluate the scientific record, including but not limited to the EIR/EIS and 
any other relevant facts and circumstances. 


5.8. FWS and NMES. A condition precedent to the Effective Date is that FWS and NMFS, each 
in its complete and sole discretion and in accordance with all applicable laws, and only after having 
been provided a full and fair opportunity to evaluate the scientific record, including but not limited to 
the EIR/EIS and any other relevant facts and circumstances, will have: 


5.8.1 Determined, after completing consultation in full compliance with all requirements of 
Section 7 of the ESA with any and all responsible federal action agencies, including but not limited 
to the Corps, that issuance of any permits under the Clean Water Act or any other federal action 
subject to such consultation that is required to implement the measures contained in this Agreement 
will neither jeopardize the continued existence of any listed species nor result in the adverse 
modification of any designated critical habitat, as those terms are used within the meaning of the 
ESA and provided in Exhibit C; 


5.8.2 Found that the Agreement or the implementation of its measures will either not 
require the issuance of an incidental take permit or issued all such permits under Section 10 of the 
ESA as may be necessary to implement the Agreement as provided in Exhibit C; 


5.8.3. Ifa permit is required under Section 10 of the ESA, approved an HCP for the Three 
Creeks subject to this Settlement, inclusive of a no-surprises provision, for a period not less than 50 
(fifty) years from the Effective Date as provided in Exhibit C. 


5.8.3.1 The HCP will be a multi-species program, which will include all federally- 
listed species, and all candidate species, proposed species, and species of special concern at the time 
the HCP is submitted. 


5.8.3.2. | Upon issuance of an incidental take permit, SCVWD will be provided all 
no surprises assurances, as set forth in the implementing regulations for the ESA at 50 CFR 
17.22(b)(5) and 50 CFR 222.307(g). 


12 


SB 320572 v1:007677.0001 01/06/2003 


5.8.4 Promised to subsequently work in good faith to incorporate the conservation strategy 
within the HCP for the Three Creeks subject to this Agreement into a countywide HCP for Santa 
Clara County for a period of not less than 50 (fifty) years from the Effective Date, if and when sucha 
countywide HCP is adopted. 
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ARTICLE VI 
PROGRAM FOR RESTORATION OF THREE CREEKS 


6.1 In General. The Agreement will be implemented in Four Phases. 


6.1.1 All measures described as occurring in Phase One that do not require additional study, 
Environmental Review, or modification of capital facilities, including the flow measures, will begin 
immediately after the Effective Date. All other measures will be implemented expeditiously, not 
later than the last day within the ten-year term of Phase One. 


6.1.2 Implementation of Additional Measures in Phases Two and Three will occur only if: 
(i) the Parties agree that the Overall Management Objectives defined in the preceding phase(s) have 
not yet been satisfied at the end of the 10-year term of the immediately preceding phase; (ii) the 
proposed measures are deemed feasible under CEQA and NEPA; and (iii) the proposed measures are 
anticipated to contribute to meeting the Overall Management Objectives in a cost-effective manner 
as provided in paragraph 7.3. Unless each of these three criteria is satisfied, SCVWD will be 
discharged of further responsibility for carrying out or funding Additional Measures described in 
each such Phase. Appendix D describes the proposed schedule for implementing measures in Phases 
One through Three. 


6.1.3 In Phase Four, SCVWD will continue the flow and other measures set forth in 
paragraph 6.7. 


6.2 Elements Common to the Three Creeks 


6.2.1 Beneficial Uses. This Agreement commits SCVWD and other Parties to a program of 
measures intended to restore and maintain fisheries, wildlife, water quality and other beneficial uses 
of the Three Creeks in good condition. The overall management objectives stated in paragraph 6.2.2 
focus on steelhead trout (Oncorhynchos mykiss) and chinook salmon (Oncorhynchus tshawytscha). 

Since the Agreement is intended to restore both fisheries to good condition in the Three Creeks, the 
Agreement will not be interpreted or administered in a manner that favors one fishery to the 
detriment of the other. Accordingly, in construing and implementing this Agreement, the Parties will 
give equal consideration to both fisheries. In adaptive management ofa given measure as provided 
in paragraph 7.1, the Parties (through the Adaptive Management Team) may implement such 
measure in a manner which is more beneficial for one fishery than another, after due consideration of 
the criteria stated in paragraph 7.3. 


6.2.2 Overall Management Objectives. Implementation of the Agreement will restore and 
maintain healthy steelhead trout and salmon populations as appropriate to each of the Three Creeks, 
by providing (A) suitable spawning and rearing habitat within each watershed, and (B) adequate 
passage for adult steelhead trout and salmon to reach suitable spawning and rearing habitat and for 
out-migration of juveniles. 
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6.2.3 Storage, Diversion, and Rediversion of Water. SCVWD will store, divert, and 
redivert water in a manner that is consistent with the Overall Management Objectives set forth in 
paragraph 6.2.2. 


6.2.4 Phase One Measures 


6.2.4.1 Flow Measures. Unless modified under paragraph 6.3, SCVWD will 
make reservoir flood releases, fisheries passage releases, and other planned (non-Emergency) 
operations changes using the criteria described in Appendix E. 


6.2.4.2 Continuing Efforts to Improve Fish Passage. With the support of the other 
Parties, SCVWD will make reasonable best efforts to assure that passage barriers other than those 
listed in paragraphs 6.4 through 6.6, inclusive, are remediated. At a minimum, pursuant to the 
adaptive management program of Article VII, the Parties will periodically evaluate and determine 
whether such barriers interfere with the timely achievement of the management objectives for each 
creek. 


6.2.4.3 Fish Habitat Restoration Plan. In coordination with DFG, SCVWD will 
develop and implement a Fish Habitat Restoration Plan that will specify techniques, locations, and 
implementation schedules to enhance spawning and rearing habitats for steelhead trout and salmon in 
the Three Creeks. As early as feasible in the development of the plan, SCVWD will work 
cooperatively with DFG and NMFS to obtain their input on the content of the plan. 


6.2.4.3.1 Spawning Habitat. The plan will include a program of 
placement of gravel to enhance existing spawning habitat. It will also include: 


(A) Identification of existing habitat that is suitable for spawning, 
but inadequate for gravel; 


(B) Procedures to develop an annual work plan for the Adaptive 
Management Team’s review; and 


(C) Commitment to implement the program, subject to periodic 
review and modification by the Adaptive Management Team. 


6.2.4.3.2 Rearing Habitat. The plan will include a program to enhance 
rearing habitat. This program will include: 


(A) | Appropriate placement of large organic debris, channel 
modifications including berms, and riparian canopy 
enhancement; 


(B) Procedures to develop an annual work plan for the Adaptive 
Management Team’s review; and 
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(C) | Commitment to implement the program, subject to periodic 
review and modification by the Adaptive Management Team. 


6.2.4.3.3 Fish Passage. The plan will include a program to enhance 
passage to suitable spawning and rearing habitat. It will incorporate the priorities listed below, 
unless the Adaptive Management Team established pursuant to paragraph 7.2 determines other 
priorities. 


6.2.4.4 | Geomorphic Functions. SCVWD will undertake the following measures 
to enhance and restore the geomorphic functions of the three watersheds subject to the Settlement. 


6.2.4.4.1_ SCVWD will prepare a Geomorphic Functions Study. The 
study will: 


(A) Identify stream reaches where geomorphic functions 
necessary for channel maintenance or formation (e.g., 
hydraulic runoff, bedload transport, channel migration, 
riparian vegetation succession) are impaired; and 


(B) For each such reach, evaluate the feasibility of restoring such 
geomorphic functions. SCVWD will consider: modifying the 
channel dimensions for the purpose of carrying bank-full 
flow; varying the meander shape; planting riparian vegetation; 
removing culverts, riprap, and other structures; and stabilizing 
the area with the use of bioengineering techniques. The study 
will include an alternative that assumes current right-of-way 
constraints, and another alternative that investigates right-of- 
way increases where needed. 


6.2.4.4.2 If found to be feasible, SCVWD will develop and implement 
pilot projects to restore geomorphic functions. These pilot projects will be a minimum of 2,000 
linear feet of channel in each of the Three Creeks, chosen for maximum benefit to the steelhead trout 
and salmon fisheries. 


6.2.4.4.3. SCVWD will adopt general guidelines for bank stabilization 
projects undertaken by other persons. These guidelines will be designed to maintain or enhance 
geomorphic functions, riparian conditions and fish habitat. They will include techniques and 
strategies based on the ability of riparian vegetation to hold soil, protect banks, and otherwise 
stabilize the stream channel. They will address use of structures such as jacks, lunkers, dirt-filled 
gabions, rock work, and crib walls, if necessary to rebuild a stream bank and offer stability until 
riparian vegetation is established. 
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6.2.4.5 Advanced Recycled and Other Urban Water Plan. In cooperation with the 
City of San Jose, SCVWD will complete an Advanced Recycled and other Urban Water Plan. The 
plan will evaluate the feasibility and suitability of using the water, supplied by the City of San Jose 
after Advanced Recycled Water Treatment (““ARWT’”), to enhance the continuity of instream flow 
suitable for achieving the Overall Management Objectives in the Three Creeks, from the highest 
point of fish passage downstream to the San Francisco Bay. It will also evaluate the feasibility of 
using other urban water, such as discharges from storm sewers, sump pumps, and similar sources, for 
this same purpose. The evaluation of feasibility will include, for each watershed, a reasonable range 
of alternatives for: (1) direct use of ARWT water and other urban water for such instream flow; and 
(ii) conjunctive use of natural flow, imported water, groundwater, and ARWT or other urban water. 
The evaluation of suitability will include impacts on fish habitat (including water temperature, 
toxicity, and endocrine disruption) and other beneficial uses. If a feasible and suitable alternative 
exists, the plan will recommend action, including designs and schedules for construction of any 
necessary facilities. 


6.2.4.5.1 SCVWD will assist the City of San Jose in the implementation 
of the plan, including an appropriate contribution of capital and operation and maintenance costs 
directly associated with use of recycled or other urban water found to be feasible and appropriate. 


6.2.4.5.2 Every ten years after the plan has been completed, SCVWD 
will review any new information or laws that may alter any plan recommendations against use of 
ARWT or other sources of urban water for augmenting instream flows. 


6.2.4.5.3 Inrecommending or deciding upon the use of recycled water or 
other urban water as a measure to implement the Overall Management Objectives, the Parties will be 
guided by the criteria stated in paragraph 7.3. 


6.3 Permissible Modifications to Implementation Common to All Watersheds. 


6.3.1 Flow schedules or other operational changes described below may be temporarily 
modified by SCVWD in the event of an Emergency. 


6.3.1.1 Within five (5) calendar days of the Emergency, SCVWD will provide 
written notice of the Emergency to the other Parties. 


6.3.1.2 Within 30 (thirty) calendar days of the notice of the Emergency, SCVWD 
will provide a brief written summary of the actions taken to address the Emergency. 


6.3.1.3. Upon written notice of a request for a meeting by a Party other than 
SCVWD, the Parties will meet to discuss the actions taken and alternative measures and conditions 
that may be used in the event of similar future emergencies. 


6.3.2 Flow schedules or other operational changes described below may be temporarily 
modified by SCVWD to conduct routine facilities maintenance or repairs on all reservoirs, 
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diversions, stream flow stations, pipelines or other appurtenant facilities and structures owned by 
SCVWD in the Three Creeks. 


6.3.2.1 Within 60 (sixty) calendar days in advance of the scheduled maintenance 
activity, SCVWD will provide written notice to the Parties describing the location and nature of the 
activity. 


6.3.2.2 Within 30 (thirty) calendar days of the scheduled maintenance activity, a 
Party other than SCVWD may provide notice of an objection to the scheduled date, time, location or 
nature of the activity, and propose conditions or alternative measures that may be employed by 
SCVWD to remove the objection. 


6.3.2.3 SCVWD may proceed with the routine maintenance if (i) if no Party 
objects; or (11) SCVWD agrees to adopt the recommendations offered by the objecting Party. 


6.3.2.4 If neither condition stated in paragraph 6.3.2.3 is satisfied, the matter will 
be referred to the AMT for a further recommendation. Ifthe recommendation is unacceptable to any 


Party, it may exercise its rights to request formal dispute resolution in accordance with paragraph 
9.1. 


6.4 Coyote Creek Watershed 


6.4.1 Management Objectives 


6.4.1.1 Overall Management Objective. Implementation of the Agreement will 
restore and maintain a healthy steelhead trout and salmon population in the Coyote Creek watershed, 
by providing: (A) Approximately five miles of spawning and rearing habitat below Anderson Dam 
and in Upper Penitencia Creek; and (B) Adequate passage for adult steelhead trout and salmon to 
reach suitable spawning and rearing habitat and for out-migration of juveniles. 


6.4.1.2 Phase Two Management Objectives. Subject to paragraph 6.1.2, the 
distribution of suitable habitat for salmon and steelhead trout will be materially extended up to an 
additional five miles (plus or minus) below Anderson Dam; or up to ten miles above Anderson 
Reservoir or Coyote Reservoir, as determined feasible. 


6.4.1.3 Phase Three Management Objective. Subject to paragraph 6.1.2, the 
available habitat will be extended into suitable tributaries or above Anderson Reservoir or Coyote 
Reservoir. 


6.4.2 Restoration Measures 


6.4.2.1 Phase One Measures. In support of the Phase One Management 
Objectives described above, in each Agreement Year SCVWD will undertake the following 
measures: 
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6.4.2.1.1 


Flow Releases. Unless modified under paragraph 6.3, SCVWD 


will make flow releases from Anderson Reservoir to Coyote Creek below the intake of the Coyote 


Canal as provided below. 
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(A) 


(B) 


(C) 


(D) 


6.4.2.1.2 


(A) 


November | to April 30. SCVWD will provide a suitable 
winter base flow in order to support steelhead trout and 
salmon spawning and egg incubation. SCVWD will make 
reservoir releases for the purpose of providing winter base 
flows in accordance with the reservoir operations rule curves 
contained in Appendix E. 


February | to April 30. If the combined storage of Anderson 
and Coyote Reservoirs exceeds 80,000 acre-feet during this 
period, SCVWD will release a pulse flow from Anderson 
Reservoir through the outlet or the Anderson Hydroelectric 
Facility in order to facilitate up-migration of adult steelhead 
trout and out-migration of steelhead trout and salmon smolt. 
SCVWD will make pulse flow releases in accordance with the 
reservoir operations rule curves contained in Appendix E. 


May 1 to October 31. SCVWD will maintain a water 
temperature not to exceed 18 degrees Centigrade throughout 
as much of the cold water management zone (1.e., the reach 
from the outlets of Anderson Dam to approximately Golf 
Course Drive) as available cold water supply will allow. 
SCVWD will make these releases in accordance with the 
reservoir operations rule curves contained in Appendix E 
SCVWD may, but is not obligated to, substitute cold water 
from the Santa Clara conduit. 


February | to April 30. Within thirteen (13) months of the 
Effective Date, SCVWD will have a completed plan for 
addressing the potential entrainment of smolts in the coyote 
Percolation Facility. Upon completion of the plan, SCVWD 
will modify operation of Coyote Percolation Facility to 
minimize the creation and maintenance of ponds of water so 
to reduce the entrainment and predation of out-migrating 
steelhead trout smolts in accordance with the plan. 


Priority Barriers 


Priority Barriers Owned by SCVWD. SCVWD will 
remediate the barriers to fish passage that it owns, as listed in 
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the following table. SCVWD will be responsible for the costs 
of such remediation. 


Watershed 


Barrier Code | Barrier Name 


Upper Penitencia Penitencia Recharge Pond 
Diversion 


Upper Penitencia TBD Overfelt Recharge Pond 
Diversion 
(B) Priority Barriers Owned by Others. SCVWD will make 


Watershed 


reasonable best efforts to remove or remediate the passage 
barriers owned by other persons, as listed in the following 
table. SCVWD will fund not more than 50 percent of the 
costs to remediate these barriers and will undertake 
reasonable best efforts with the Parties and owners to secure 
the additional funds necessary to perform the remediation. 


Barrier | Barrier Name Owner 
Code 


Coyote Creek | FB34 Ogier Road Quarry Santa Clara County 


Pond Complex 


Coyote Creek Singleton Road City of San Jose 
Low-Flow Crossing 


Upper TBD Unscreened Water Santa Clara County 
Penitencia Diversion 
Creek 

6.4.2.1.3 Coyote Creek Facilities Plan. SCVWD will complete a Coyote 


Creek Facilities Plan. The plan will include two parts, stated in paragraphs (a) and (b) below. 
SCVWD will implement the plan after obtaining any necessary regulatory approvals. 
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(A) 


(B) 


Laguna Seca Groundwater Remediation. The plan will 
evaluate alternatives to manage groundwater inflow from 
Coyote Creek, for the purpose of allowing flow releases from 
Anderson Dam to continue uninterrupted to the vicinity of 
Metcalf Ponds in a manner that protects other parties’ 
properties and water rights. Ifa feasible alternative exists, 
SCVWD will recommend action, including design and 
construction schedules. 


Metcalf Ponds Stream Corridor Restoration. The plan will 
evaluate alternatives to isolate percolation ponds, quarry pits, 
and other structures from the active channel in the vicinity of 
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Metcalf Road, in order to reestablish a free-flowing condition 
through that vicinity. If a feasible alternative exists, the plan 
will recommend action, including design and construction 
schedules. 


6.4.2.1.4 Cherry Flat Reservoir. SCVWD will undertake reasonable best 
efforts to develop and execute a cooperative agreement with the City of San Jose regarding the 
operation of Cherry Flat Reservoir on Upper Penitencia Creek, to help ensure that habitat upstream 
of SCVWD’s facilities is kept in good condition subject to the availability of water for release from 
the reservoir. In coordination with the cooperative agreement and operational plan for Cherry Flat 
Reservoir, SCVWD will also develop and execute an operational plan for SCVWD’s facilities on 
Upper Penitencia Creek designed to maintain and enhance stream flow conditions for steelhead trout 
downstream of the Noble Avenue water diversion. The operational plans for Cherry Flat Reservoir 
and SCVWD facilities will seek to provide suitable flow conditions for adult passage, spawning, egg 
incubation, juvenile rearing and downstream migration of steelhead trout in Upper Penitencia Creek. 


6.4.2.1.5 Trap and Truck, SCVWD will undertake a feasibility study of 
trap- and-truck operations at Anderson Reservoir, for the purpose of upstream and downstream 
migration of steelhead trout. The study will evaluate the suitability of spawning and rearing habitat 
for steelhead trout above Anderson and Coyote Reservoirs; the practicality of moving steelhead trout 
above the reservoirs and achieving successful out-migration; and the potential effects of such 
movement on existing steelhead trout populations in Coyote Creek. 


6.4.2.2 Phase Two Additional Measures. Subject to paragraph 6.1.2, Additional 
Measures will be implemented as needed to achieve the Overall Management Objectives. These 
Additional Measures will be defined by the Phase One feasibility studies. The menu of potential 
Additional Measures includes: 


(A) Revise water releases from Anderson Reservoir to provide for continuous 
stream flows in Coyote Creek from the reservoir to approximately 
Metcalf Road. 

(B) Relocate the Coyote Percolation Facility off-stream. 


(C) Remove or remediate Priority No. 2 barriers owned by SCVWD. 


(D) Use recycled or other urban water to augment instream flows in Coyote 
Creek. 
(E) Implement a Trap and Truck operation to relocate adult steelhead trout 


into upper watershed habitat above Anderson or Coyote Reservoirs and to 
assist in smolt out-migration. 
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6.4.2.3. Phase Three Additional Measures. Subject to paragraph 6.1.2, Additional 
Measures not implemented in Phase Two will be implemented as needed to achieve the Overall 
Management Objectives. 


6.5 Stevens Creek Watershed 


6.5.1 Management Objectives 


6.5.1.1 Qverall Management Objectives. Implementation of the Agreement will 
restore and maintain a healthy steelhead trout population in the Stevens Creek watershed, by 
providing: 


(A) Suitable spawning and rearing habitat below Stevens Creek Dam within a 
cold water management zone determined on an annual basis through the 
development of an operations plan; and 


(B) Adequate passage for adult steelhead trout to reach suitable spawning and 
rearing habitat and for out-migration of juveniles. 


6.5.1.2 Phase Two Management Objectives. Subject to paragraph 6.1.2, the 
distribution of suitable fishery habitat for steelhead trout will be materially extended up to an 
additional five miles (plus or minus) above Stevens Creek Reservoir or an additional two miles 
below Stevens Creek Reservoir, as determined feasible. 


6.5.1.3. Phase Three Management Objectives. Subject to paragraph 6.1.2, the 
suitable habitat will be extended into suitable tributaries or above Stevens Creek Reservoir. 


6.5.2 Phase One Restoration Measures. In support of the Phase One Management 
Objectives described above, in each Agreement Year, SCVWD will undertake the following 
measures. 


6.5.2.1 Flow Releases. Unless modified under paragraph 6.3, SCVWD will make 
flow releases from Stevens Creek Reservoir as provided below. 


(A) November 1 to April 30. SCVWD will provide a suitable winter base 
flow in order to support steelhead trout spawning and egg incubation. 
SCWVD will make reservoir releases for the purpose of providing winter 
base flows in accordance with reservoir operations rule curves contained 
in Appendix E. 


(B) February | to April 30. Pulse flow releases will be made from Stevens 
Creek Reservoir to facilitate up-migration of adult steelhead trout and 
out-migration of steelhead trout smolt. SCVWD will make pulse flow 
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releases in accordance with the reservoir operations rule curves contained 
in Appendix E. 


(C) May | to October 31. SCVWD will maintain a water temperature not to 
exceed 19 degrees Centigrade throughout as much of the cold water 
management zone (i.e., the reach from the outlets of Stevens Creek Dam 
to approximately Highway 280) as available cold water supply will allow. 

SCVWD will make these releases in accordance with the reservoir 
operations rule curves contained in Appendix E. 


6.5.2.2 Priority Barriers 


(A) Priority Barriers Owned by SCVWD. SCVWD will remediate the 
barriers to fish passage that it owns, as listed in the following table. 
SCVWD will be responsible for the costs of such barrier remediation. 


Watershed Barrier Code | Barrier Name 


Stevens Creek HL1 Moffet Fish Ladder 
Stevens Creek HL2 Evelyn Fish Ladder 
L3 


Stevens Creek H Fremont Fish Ladder 
Stevens Creek HB10 Stream Gage 35 


(B) Priority Barriers Owned by Others. SCVWD will make reasonable best 
efforts to remove or remediate the passage barriers owned by other 
persons, as listed in the following table. SCVWD will fund not more 
than 50 percent of the costs to remediate these passage barriers and will 
undertake reasonable best efforts with the Parties and owners to secure 
the additional funds necessary to perform the remediation. 


Watershed | Barrier Barrier Name 
Code 


Stevens Creek | HB25 Blackberry Farms City of Cupertino 
Road Crossing 
Stevens Creek | HB27 Blackberry Farms City of Cupertino 


Irrigation Diversion 


6.5.2.3 Portable Multi-Port Outlet. SCVWD will construct, install, and operate a 
portable, gravity-fed outlet at Stevens Creek Reservoir subject to the flow schedule described above. 
The outlet will be operated to manage the release of reservoir waters to maintain or enhance water 
temperature for steelhead trout rearing. 
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6.5.2.4 | Hypolimneal Aeration. SCVWD will construct, install and operate a 
device on the downstream end of the reservoir outlet that will increase aeration of the reservoir outlet 
waters either through mechanical or passive methods. 


6.5.2.5 Trap and Truck. SCVWD will undertake a feasibility study of trap-and- 
truck operations at Stevens Creek Reservoir regarding upstream and downstream migration of 
steelhead trout. The study will evaluate the suitability of spawning and rearing habitat for steelhead 
trout above the reservoir; the practicality of moving steelhead trout above the reservoir and achieving 
successful out-migration; and the potential effects of such movement on existing steelhead trout 
populations in Stevens Creek. 


6.5.3 Phase Two Additional Measures. Subject to paragraph 6.1.2, Additional Measures 
will be implemented as needed to achieve the Overall Management Objectives. The proposed 
Additional Measures will be defined by the Phase | feasibility studies. The menu of Additional 
Measures includes: 


(A) Remove or address Priority No. 2 barriers owned by SCVWD; 
(B) Use recycled or other urban water to augment instream flows in Stevens Creek; and 


(C) Implement a trap-and-truck operation to relocate adult steelhead trout into upper 
watershed habitat above Stevens Creek Reservoir. 


6.5.4 Phase Three Additional Measures. Subject to paragraph 6.1.2, Additional Measures 
not implemented in Phase Two will be implemented as needed to achieve the Overall Management 
Objectives. 


6.6 Guadalupe River Watershed 


6.6.1 Management Objectives 


6.6.1.1 Overall Management Objectives. Implementation of the Agreement will 
restore and maintain healthy steelhead trout and salmon populations in the Guadalupe River 
watershed, by providing: 


(A) Suitable spawning and rearing habitat for steelhead trout and salmon in 
Guadalupe Creek from below Guadalupe Dam to its confluence with the 
Guadalupe River; 


(B) Suitable spawning and rearing habitat for salmon below Calero and 
Almaden Dams to their confluence with Lake Almaden; 


(C) Suitable spawning and rearing habitat for salmon in Los Gatos Creek 
from Camden Avenue to its confluence with Guadalupe River; and 
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(D) Adequate passage for adult steelhead trout and salmon to reach suitable 
spawning and rearing habitat and for out-migration of juveniles. 


6.6.1.2 Phase Two Management Objective. Subject to paragraph 6.1.2, the 
distribution of suitable fishery habitat for steelhead trout will be materially extended in Alamitos 
Creek up to an additional three miles (plus or minus) above Almaden Reservoir, or below either 
Calero Reservoir or Almaden Reservoir to its confluence with Lake Almaden, as determined 
feasible. 


6.6.1.3 Phase Three Management Objective. Subject to paragraph 6.1.2, the 
suitable habitat below Calero and Almaden Reservoirs or above Almaden Reservoir will be 
extended. 


6.6.2 Restoration Measures 


6.6.2.1 Phase One Restoration Measures. In support of the Phase One 
Management Objectives described above, SCVWD will undertake the following measures. 


6.6.2.1.1 Guadalupe River Main Stem 


(A) Priority Barriers Owned by SCVWD. SCVWD will 
remediate the barriers to fish passage that it owns, as listed in 
the following table. SCVWD will be responsible for the costs 
of such remediation. 


Watershed Barrier Barrier Name 

Code 
Guadalupe River AB20 Alamitos Drop Structure 
Guadalupe River AB7 St. John Street Gage Weir 


(B) Priority Barriers Owned by Others. SCVWD will make 
reasonable best efforts to remove or remediate the passage 
barriers owned by other persons, as listed in the following 
table. SCVWD will fund not more than 50 percent of the 
costs to remediate these passage barriers; however, SCVWD 
will undertake reasonable best efforts with the Parties and 
owners to secure the additional funds necessary to perform the 
remediation. 
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Watershed | Barrier Barrier Name Owner 


Code 
Guadalupe | AB13 Hillsdale Avenue | City of San Jose 
River Bridge 
Guadalupe | AB14 SJWC Low-Flow | San Jose Water 
River Crossing Company 


6.6.2.1.2 Guadalupe Creek 


6.6.2.1.2.1 Flow Releases. Unless modified under 
paragraph 6.3, in each Agreement Year SCVWD will make flow releases from Guadalupe 
Reservoir as provided below. 


(A) May | to October 31. SCVWD will maintain 
a water temperature not to exceed 18 degrees 
Centigrade throughout as much of the cold 
water management zone (i.e., the reach from 
the outlets of Guadalupe Dam _ to 
approximately Camden Avenue) as available 
cold water supply will allow. SCVWD will 
make these releases for the purpose of 
supporting steelhead trout juvenile rearing. 
SCVWD will make these releases in 
accordance with the reservoir operations rule 
curves contained in Appendix E. 


(B) November 1 to April 30. SCVWD will 
provide a suitable winter base flow in order to 
support steelhead trout and salmon spawning 
and egg incubation. SCVWD will make 
reservoir releases from Guadalupe Reservoir 
for the purpose of providing winter base flows 
in accordance with reservoir operations rule 
curves contained in Appendix E. 


(C) February 1 to April 30. Pulse flow releases 
will be made from Guadalupe Reservoir to 
facilitate up-migration of adult steelhead trout 
and out-migration of steelhead trout and 
chinook salmon smolt. SCVWD will make 
pulse flow releases in accordance with the 
reservoir operations rule curves contained in 
Appendix E. 
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6.6.2.1.2.2 


Priority Barriers Owned by Others. SCVWD 


will make reasonable best efforts to remove or remediate the passage barriers owned by other 
persons, as listed in the following table. SCVWD will fund not more than 50 percent of the costs to 
remediate these passage barriers. However, SCVWD will undertake reasonable best efforts with the 
Parties and owners to secure the additional funds necessary to perform the remediation. 


Watershed 


Barrier Barrier Name | Owner 
Code 


Guadalupe River AABI Pheasant Creek 
(Pheasant Creek) Culvert 


Guadalupe River 
(Guadalupe Creek) 


DB7 Old Dam Private 


6.6.2.1.3 Alamitos Creek 


6.6.2.1.3.1 


Flow Releases. Unless modified under 


paragraph 6.3, in each Agreement Year SCVWD will make flow releases from Almaden Reservoir 


as provided below. 


(A) 


(B) 


6.6.2.1.3.2 


November 1 to April 30. SCVWD will 
provide a suitable winter base flow in order to 
support steelhead trout and salmon spawning 
and egg incubation. SCVWD will make 
reservoir releases from Almaden Reservoir for 
the purpose of providing winter base flows in 
accordance with reservoir operations rule 
curves contained in Appendix E. 


February | to April 30. Pulse flow releases 
will be made from Almaden Reservoir to 
facilitate up-migration of adult steelhead trout 
and out-migration of steelhead trout and 
chinook salmon smolt. SCVWD will make 
pulse flow releases in accordance with the 
reservoir operations rule curves contained in 
Appendix E. 


Priority Barriers Owned by Others. SCVWD 


will make reasonable best efforts to remove or remediate the passage barriers owned by other 
persons, as listed in the following table. SCVWD will fund not more than 50 percent of the costs to 
remediate these passage barriers. However, SCVWD will undertake reasonable best efforts with the 
Parties and owners to secure the additional funds necessary to perform the remediation. 
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Watershed Barrier Barrier Owner 


Code Name 
Guadalupe River CB5 Drop Private 
(Alamitos Creek) Structure 


6.6.2.1.3.3 Alamitos Creek Facilities Plan. SCVWD will 


complete an Alamitos Creek Facilities Plan. The plan will include two parts, stated below. SCVWD 
will implement the plan, after obtaining any necessary regulatory approvals. 
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(A) Almaden Dam. The plan will evaluate 
alternatives to provide unimpeded passage, 
both upstream and downstream, at the existing 
dam and reservoir; eliminate the warming of 
water temperature in the reservoir; and 
eliminate or minimize the methylation of 
mercury in the sediments behind the dam. Ifa 
feasible alternative exists, the plan will 
recommend action, including design and 
construction schedules. The flow schedules 
stated above will be amended as appropriate 
on the basis of such removal or modification 
of Almaden Dam. 


(B) Almaden Lake. The plan will evaluate 
alternatives, including a bypass channel, to 
isolate Almaden Lake from Alamitos Creek 
and Guadalupe Creek, and to screen flow 
entering Almaden Lake to prevent entrainment 
and impingement of steelhead trout and 
salmon. If a feasible alternative exists, the 
plan will recommend action, including design 
and construction schedules. The plan will be 
completed no later than seven years and one 
day after the Effective Date. 


6.6.2.1.4 Calero Creek. Unless modified under paragraph 6.3, SCVWD 
will make flow releases from Calero Reservoir as provided below. 


(A) 


November | to April 30. SCVWD will provide a suitable 
winter base flow in order to support steelhead trout and 
salmon spawning and egg incubation. SCVWD will make 
reservoir releases from Calero Reservoir for the purpose of 
providing winter base flows in accordance with reservoir 
operations rule curves contained in Appendix E. 


28 


(B) February 1 to April 30. If it is safe to do so, pulse flow 
releases will be made from Calero Reservoir to facilitate 
up-migration of adult steelhead trout and out-migration of 
steelhead trout and chinook salmon smolt. The SCVWD will 
make pulse flow releases in accordance with the reservoir 
operations rule curves contained in Appendix E. 


6.6.2.1.5 Los Gatos Creek. Unless modified under paragraph 6.3, 


SCVWD will make flow releases from Lexington Reservoir, Vasona Reservoir, or Vasona Pump 
Station, or any combination thereof, as provided below. 


6.6.2.2 


(A) November 1 to April 30. SCVWD will provide a suitable 
winter base flow in order to support chinook salmon 
spawning and egg incubation. SCVWD will make releases 
for the purpose of providing winter base flows in accordance 
with reservoir operations rule curves contained in Appendix 
E. 


Phase Two Measures. Subject to paragraph 6.1.2, Additional Measures 


will be defined by the Phase One feasibility studies. Following such studies, if the Overall 
Management Objectives have not been met, the AMT may undertake periodic review of reaches 
within Los Gatos Creek below Lexington Reservoir, to identify opportunities for Additional 
Measures that may be implemented in Phases Two and Three, specifically to increase access to 
spawning or juvenile rearing habitat. The menu of potential measures includes: 


(A) 


(B) 


(C) 


(D) 


(E) 


6.6.2.3 


Remove or address Priority No. 2 barriers owned by SCVWD. 


Use recycled or other urban water to augment instream flows in the 
Guadalupe main stem or its tributaries. 


Implement a trap-and-truck operation to relocate adult steelhead trout into 
upper watershed habitat above Almaden Reservoir. 


Construct a bypass channel or other modification necessary to isolate 
Alamitos Creek from Lake Almaden. 


Remove or modify Almaden Reservoir to allow for unimpeded access to 
upper watershed habitat. 


Phase Three Additional Measures. Subject to paragraph 6.1.2, Additional 


Measures not implemented in Phase Two will be implemented as needed to achieve Overall 


Management Objectives. 
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6.7 Phase Four - Continuing Actions 


6.7.1 Maintenance of Flows. SCVWD will continue to provide instream flows in 
accordance with paragraphs 6.2 through 6.6, inclusive, in Phase Four as long as SCVWD diverts 
water under its Licenses and Permit, unless modified under paragraph 6.3. 


6.7.2 Long-Term Monitoring. Long-term monitoring will continue as part of Phase Four. 
The cost of such monitoring will be limited to a financial expenditure by SCVWD of an amount not 
to exceed 5 percent of the annualized cost for measures implemented during Phases One, Two and 
Three. 


6.7.3 Maintenance of Non-Flow Measures. Maintenance of facility improvements and 
other non-flow measures will continue as part of Phase Four. SCVWD’s financial responsibility for 
facilities that have been completed prior to the end of Phase Three will be limited to the actual 
average annual cost for monitoring and maintenance incurred under this Agreement during Phase 
Three. For any facilities completed after the end of Phase Three, SCVWD’s financial responsibility 
will be increased to include the actual average annual cost for monitoring and maintenance of those 
facilities for the first 10 (ten) years following completion. 
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ARTICLE VII 
ADAPTIVE MANAGEMENT 


7.1 Adaptive Implementation. SCVWD will implement the measures required in paragraphs 
6.2 through 6.7, inclusive, in an adaptive manner in order to effectively mitigate any adverse impacts 
on the steelhead trout and Chinook salmon fisheries and their habitat, resulting from SCVWD’s 
water supply facilities and operations. 


7.2 Adaptive Management Team. SCVWD and the other Parties will form an Adaptive 
Management Team (AMT). The AMT will comprise a single representative from each Party. 
Membership in this team may be open to other interested persons, with the consent of SCVWD and 
the other Parties. In a written application for membership, each such person will demonstrate: (A) 
commitment to implement the Settlement, (B) willingness to dedicate the time and other resources 
necessary for effective participation in the Adaptive Management Program, and (C) ability to add 
value to the existing membership. The AMT will be formed on the Effective Date, and the rules and 
procedures of the AMT will be developed by the AMT within sixty (60) days of the Effective Date. 
The rules and procedures will address the manner in which the Parties will participate in the 
Implementation of the Adaptive Management Program. The Parties will review and consent to all of 
the plans, studies, reports, and other measures required by the Agreement. The members of the AMT 
will exercise best efforts to reach decisions by consensus. If they are unable to reach a consensus, 
disputes may be resolved in accordance with the provisions of Article IX. 


7.3 Adaptive Management Program. Within one year of the Effective Date, and in 
consultation with the AMT, SCVWD will develop and thereafter implement an Adaptive 
Management Program. The purpose of the Adaptive Management Program is to maximize 
biological and physical benefits material to the Overall Management Objectives through the choice 
and implementation of the most cost-effective flow and non-flow measures. In making such 
decisions, the AMT will take into consideration: inter-annual and seasonal variation in hydrologic 
conditions, other constraints and limiting factors that affect achievement of the Overall Management 
Objectives, and monitoring results of the actual performance of measures already implemented, and 
opportunities for such measures to provide multiple benefits in the form of improvements to habitat 
for other fish, wildlife, and plant species and, more generally, the ecological conditions of the Three 
Creeks. The program will include: 


(A) Measurable objectives consistent with the Phase One, Two, and Three management 
objectives for the steelhead trout and salmon fisheries and their habitats in the watersheds 
subject to the Agreement. The measurable objectives will relate to those habitat qualities 
impacted by SCVWD’s facilities and operations, given the Parties’ recognition that SCVWD 
is not responsible under this Agreement for other environmental conditions that may limit the 
population or distribution of these fisheries. Measurable objectives will be developed for 
flow measures, including maintenance of suitable water temperatures for summer steelhead 
rearing, performance of fish passage facilities, and other non-flow measures 
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(B) 


(C) 


(D) 


7.4 


Operation and maintenance procedures and performance standards for individual facilities to 
contribute to the achievement of such objectives. 


Systematic monitoring of fish populations and actual habitat conditions affected by the 
measures implemented under this Agreement, to determine whether the measures are 
contributing to achievement of the measurable objectives. During each phase, and on the 
basis of these monitoring results, the AMT will also evaluate the performance of the entire 
program in maximizing habitat quality and availability for steelhead and salmon within the 
framework of this Agreement. The assessment will also evaluate the performance of the 
program at each phase in reducing or eliminating limiting factors affecting various life stages 
of steelhead and salmon directly attributable to SCVWD facilities and operations. 


Modification of flow and non-flow measures and other requirements of paragraphs 6.2 
through 6.7, as appropriate to remedy any continuing impairment of a beneficial use. 


Coordination of Efforts. The AMT will coordinate its efforts with other adaptive programs 


operating in the Three Creeks, as appropriate. 


7.5 


Annual Report. The AMT will publish and distribute to the Parties according to paragraph 


10.1 an Annual Report that describes: (i) SCVWD’s actions pursuant to the Settlement, (ii) 
monitoring results, and (iii) plans for the subsequent year, to the extent known. 
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ARTICLE VUI 
FUNDING 


8.1 Initial Funding 


8.1.1 Provided that the implementation measures set forth in Article VI and summarized in 
Appendix B satisfy the requirements of paragraph 6.1.2, a maximum of $42 million will be made 
available by SCVWD in each of the Phases One, Two and Three in accordance with the agreed-upon 
cost accounting methodology. Appendix C describes the estimated budget for implementation of all 
measures contained in Phase One. Appendix D provides a detailed description of the cost 
accounting methodology that will be used under the Agreement. 


8.1.2 Budget carryover will be allowed between the phases if the Parties agree that the 
Overall Management Objectives have not been met in the prior phase. However, unspent funds will 
not be carried over if the Parties agree that the Overall Management Objectives have been met and 
no Additional Measures are required under this Agreement. 


8.2. Additional Funding. The Parties will make best efforts to secure additional funds where 
available and appropriate for the purpose of performing additional restoration of the Three Creeks. 
However, the acquisition of additional funds does not replace or diminish SCVWD’s commitment to 
provide the funds described in paragraph 8.1.1 above. 


8.3 No State or Federal Funding. As provided in paragraph 4.2.8 above, implementation of 
this Agreement by FWS or NMFS is subject to the Anti-Deficiency Act, 31 United States Code 
section 1341 and the availability of appropriated funds. Similarly, implementation of this Agreement 
by DFG is subject to the availability of appropriated funds. This Agreement is not intended and will 
not be construed to require the obligation, appropriation, or expenditure of any money from the U.S. 
Treasury or the State of California Treasury. 
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ARTICLE IX 
DEFAULT, DISPUTE RESOLUTION AND REMEDIES 


9.1 Dispute Resolution. Parties will exercise best efforts to reach consensus on all decisions 
arising under the Agreement, including (i) response to developments in regulatory review prior to the 
Effective Date; (ii) the Adaptive Management Program; and (iii) any proposed amendments to the 
Agreement. Unless the authorizing legislation of an agency (including any Party) with jurisdiction 
over a dispute resolved by this Agreement mandates a different procedure, all disputes among the 
Parties regarding this Agreement, including any disputes related to the consistency of the requested 
license and permit amendments by the SWRCB, will be addressed through non-binding ADR. 


9.1.1 ADR Procedures. A Party claiming a dispute will give notice of the dispute within 
thirty (30) days of its actual knowledge of the event that gives rise to the dispute. The Parties 
participating in a dispute will devote the time, resources, and attention necessary to resolve the 
dispute expeditiously. If informal meetings do not resolve the dispute, the disputing Parties will 
select a neutral mediator to assist in further efforts. Unless otherwise agreed, the disputing Parties 
will implement promptly any final agreement reached, consistent with its applicable statutory and 
regulatory responsibilities. 


9.1.2 Failure to Resolve Dispute. Ifthe Parties fail to resolve the dispute in a manner 
satisfactory to them within 180 (one hundred and eighty) days of the initial notice of the dispute, any 
decision will be effective under the Agreement if it is supported by: (i) SCVWD and (ii) each 
regulatory agency with jurisdiction over the disputed measure. A Party that does not support the 
decision may be eligible to withdraw pursuant to paragraph 3.2. 


9.1.3 Emergency Exception. In the event of an existing or threatened Emergency, a Party 
may immediately pursue its available remedies under this Agreement. 


9.2 Default. The failure of any Party to perform its obligations under this Agreement, which 
failure continues for more than 90 (ninety) days after receipt of written notice from another Party, 
will constitute a default, unless the default is of a nature that it cannot be cured within 90 (ninety) 
days and the defaulting Party works continuously and diligently to remedy the default. Written 
notice by the other Party will be pursuant to paragraph 10.1, and will state the existence and the 
nature of such default. 
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9.3 Remedies 


9.3.1 The Parties agree and recognize that the rights and obligations set forth in this 
Agreement are unique and of such a nature as to be inherently difficult or impossible to value in 
money damages. Accordingly, the Agreement will be enforceable in a court of equity by specific 
performance or injunction, and such specific performance or injunction will be the exclusive 
remedies available for alleged breach of this Agreement. 


9.3.2 Ifthe non-breaching Party fails to exercise or delays in exercising any right or remedy, 
the non-breaching Party does not thereby waive that right or remedy. Furthermore, no single or 
partial exercise of any right, power, or privilege precludes any further exercise of a right, power, or 
privilege granted by this Agreement or otherwise. 
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ARTICLE X 
GENERAL PROVISIONS 


10.1. Notice. Any notice under this Agreement will be written and distributed by first-class mail or 
comparable method of distribution and will be filed with the SWRCB. Any other notice will be 
provided by facsimile, electronic mail, or other reliable method of communication to the Parties. 
The list of authorized representatives of the Parties as of the Effective Date is attached as Appendix 
A. The Parties will provide notice of any change in the authorized representatives designated in 
Appendix A, and SCVWD will maintain the current distribution list of such representatives. 


10.2. Governing Law. The Agreement will be construed under the laws of the State of California 
without giving effect to the principles of conflict of laws, with exclusive venue for all purposes 
proper only in the County of Santa Clara, State of California. The rights and duties of FWS and 
NMFS will be construed under the applicable federal authorities; and these agencies, by executing 
the Agreement, do not consent to the jurisdiction of a state agency or court. All activities undertaken 
pursuant to this Agreement will be in compliance with all applicable laws. Nothing herein will be 
construed as limiting the lawful discretion of FWS and NMFS in accordance with applicable laws. 


10.3. Non-Severability. The paragraphs of this Agreement are not severable. This Agreement is 
executed on the understanding that each paragraph is in consideration of the others. 


10.4 Good Faith. Wherever in this Agreement a Party has a right to approve an act of another 
Party, the former will exercise such discretion in good faith and according to reasonable standards. 
Similarly, where a Party is required to satisfy a condition or complete an act in a certain fashion or 
within a specified time period, that Party will pursue such objectives in good faith and make all 
reasonable efforts to accomplish the same; the other Party will likewise in good faith cooperate and 
assist the other Party in accomplishing this task to cause the consummation of the agreement as 
intended by the Parties and evidenced by this Agreement. 


10.5 Other Instruments. Each Party will, wherever and as often as reasonably requested by 
another Party, execute, acknowledge and deliver or cause to be executed, acknowledged and 
delivered, any and all documents and instruments as may be necessary or proper in the reasonable 
opinion of the requesting Party. 


10.6 Signatures - Counterparts. This Agreement may be initialed or signed in two or more 
counterparts, each of which will be deemed an original, but all of which together will constitute one 
and the same instrument. The Parties authorize each other to detach and combine original signature 
pages and consolidate them into a single identical original. Any of such completely executed 
counterparts will be sufficient proof of this Agreement. 


10.7. Successors and Assigns. This Agreement will be binding and will inure to the benefit of the 
Parties and their respective heirs, legal representatives, successors and permitted assigns, except as 
restricted by this Agreement. 
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10.8. Waiver. No waiver of any provision or consent to any action will constitute a waiver of any 
other provision or consent to any other action, whether or not similar. No waiver or consent will 
constitute a continuing waiver or consent or commit a Party to provide a waiver in the future except 
to the extent specifically stated in writing. Any waiver given by a Party will be null and void if the 
Party requesting such waiver has not provided a full and complete disclosure of all material facts 
relevant to the waiver requested. No waiver will be binding unless executed in writing by the Party 
making the waiver. 


10.9 Authorizations. All individuals executing this Agreement and other documents on behalf of 
the respective Parties certify and warrant that they have the capacity and have been duly authorized 
to so execute the documents on behalf of the Party so indicated. Each signatory will hold the other 
Parties harmless from any and all damages, costs, attorneys’ fees, and other expenses. 


10.10 Advice of Attorneys. Each Party represents and warrants that in executing this Agreement, 
each has been advised by and has relied upon independent legal counsel, that the terms of this 
Agreement have been read and their consequences have been completely explained by said counsel, 
and that each Party fully understands the terms of the Agreement. Each Party further acknowledges 
and represents that, in executing this Agreement, it has not relied on any inducements, promises or 
representations made by any other Party or its representatives, except as otherwise stated in this 
Agreement. 


10.11 No Third Party Rights. Nothing in this Agreement, whether express or implied, is intended 
to confer any rights or remedies on any person other than the Parties to this Agreement and their 
respective successors and assigns. Nothing in this Agreement is intended to relieve or discharge the 
obligations or liability of any third persons to any Party to this Agreement. 


10.12 Entire Agreement and Amendment. With respect to the issues considered herein, this 
Agreement contains the entire understanding and agreement of the Parties. There have been no 
promises, representations, agreements, warranties or undertakings by any of the Parties, either oral or 
written, of any character or nature binding except as stated in this Agreement. This Agreement may 
be altered, amended or modified only by an instrument in writing, executed by the Parties to this 
Agreement and by no other means. An amendment to the Agreement is binding only on the Parties 
that execute the Amendment. Each Party waives its right to claim, contest or assert that this 
Agreement was modified, cancelled, superseded or changed by any oral agreement, course of 
conduct, waiver or estoppel. 
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EXHIBIT A 
SCVWD Licenses and Permit in the Three Creeks 


(1) Coyote Watershed 


Coyote Creek 

License #007211 1937 24,560 AFY 
License #002210 1937 5,000 AFY 
License #007212 1951 71,100 AFY 
License #010607 1965 20,180 AFY 


Penitencia Creek 
Permit #006565 1946 3,500 AFY 


(2) Guadalupe Watershed 


Guadalupe Creek 


License #006943 1928 3,302 AFY 
License #002206 1937 3,500 AFY 
License #002837 1939 0.770 CFS 
Los Gatos Creek 

License #011791 1928 9,090 AFY 
License #006944 1937 1,684 AFY 
License #005729 1950 30,000 AFY 


Almaden Creek 
License #002205 1937 2,500 AFY 
License #002209 1934 6,000 AFY 


Calero Creek 
License #002208 1937 3,500 AFY 


(3) Stevens Creek Watershed 


Stevens Creek 
License #002207 1937 4,000 AFY 
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EXHIBIT B 
Proposed SWRCB Form of Approval 


A condition precedent to the implementation of the Agreement is that the SWRCB make 
findings, based upon substantial evidence, in a manner substantially similar to the findings set forth 
in Paragraph A herein (“Findings”); issue a decision or order approving the Agreement; and 
condition the Licenses and Permit described in Exhibit A in a manner substantially similar to the 
provision set forth in Paragraph B herein (“Request for Continuing Jurisdiction’’). 


A. Findings 


1. SCVWD in Compliance With All Applicable Laws. “SCVWD’s diversion, storage 
and use of water under its existing SWRCB Licenses and Permit for Stevens Creek, 
Coyote Creek and Guadalupe Creek, as modified by Articles VI — IX of the 
Agreement and this Order, are in compliance with Article X, Section 2 of the 
California Constitution, the California public trust doctrine, and all related laws 
within the SWRCB’s jurisdiction.” 


2. SCVWD May Divert, Store and Use Water Under its Licenses and Permit. 
“SCVWD’s diversion, storage and use of water under its existing SWRCB Licenses 
and Permit as modified by Articles VI — IX of the Agreement and this Order, are in 
full compliance with such Licenses and Permit.” 


3. SWRCB Anticipates No Further Measures Beyond the Settlement. “SCVWD will 
make substantial improvements in facilities and operations to implement Articles VI 
- IX of the Agreement and this Order at great cost to SCVWD and its rate-payers. 
Based on this fact and Findings | and 2 above, and so long as SCVCWD complies 
with the Agreement and this Order, the SWRCB does not anticipate that SCVWD 
will be required to take additional measures related to its Licenses and Permit other 
than those required by the Agreement and this Order to address instream flow needs 
for Stevens Creek, Coyote Creek and Guadalupe River.” 


4. Resolution of Complaint and Compliance With All Applicable Laws. “SCVWD and 
all other Parties to the Agreement have agreed to resolve this matter by establishing 
those measures stated in Articles VI — IX of the Agreement, and by asking the 
SWRCB to exercise continuing jurisdiction over the District’s Licenses and Permit as 
stated in Paragraph B below. We find that these requirements will maintain 
compliance of the District’s operations with Article X, Section 2 of the California 
Constitution, the California public trust doctrine, and all related laws under the 
SWRCB’s jurisdiction.” 
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B. Request for Continuing Jurisdiction 


Once every ten years following issuance of the SWRCB’s Order, the SWRCB will request, 
from the Parties and any other interested party, an update as to the SCVWD’s compliance with the 
Agreement and this Order and whether there has been a substantial change in circumstances that 
affects the SWRCB’s finding made in Finding 1 above. Ifthe SWRCB determines that SCVWD is 
in compliance and there has been no substantial change in circumstances that affects the SWRCB’s 
finding made in Finding 1, the SWRCB will issue a supplemental order further finding and declaring 
that SCVWD’s diversion, storage and use of water from Stevens Creek, Coyote Creek and 
Guadalupe Creek are in compliance with Article X, Section 2 of the California Constitution, the 
public trust doctrine and all related laws under the SWRCB’s jurisdiction. 
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EXHIBIT C 
ESA Compliance 
Tthe form of NMFS and FWS approvals associated with Section 7, Section 10 and no 


surprises assurances of the ESA that must be obtained before the Settlement can be effective are as 
follows: 


Activity NEPA | CWA §404 | ESA §7 | ESA §10 | No Surprises 


Wetted Channel No 


Non-wetted Yes No No 
Channel 

Water Operations | Yes No No 
and Maintenance 


This Table illustrates the Parties agreement that a Settlement activity that involves “wetted 
channel” will require NEPA review,a Clean Water Act Section 404 permit, and ESA-appropriate no- 
jeopardy, incidental take permission. Conversely, Settlement activities related to water operations 
and maintenancewill require NEPA review, but would not a Clean Water Act Section 404 permit 
and thus no Section 7 compliance. However, such activity could be covered under Section 10 
through an HCP and a no-surprises assurance. 
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APPENDIX A 
Authorized Representatives of the Parties Signatory to the Agreement 


Stanley M. Williams 
Santa Clara Valley Water District 


Susan Moore 
United States Department of the Interior, Fish and Wildlife Service United 


Richard McMurtry 
States Department of Commerce, National Marine Fisheries Service 


Carl Wilcox 
California Department of Fish and Game 


Carle Hylkema 
Guadalupe-Coyote Resource Conservation District 


Richard Roos-Collins 
Trout Unlimited 


Richard Roos-Collins 
Pacific Coast Federation of Fishermen’s Associations 


Mondy Lariz 

California Trout, Inc. 

San Francisco Bay Urban Creeks Council 

Northern California Council of Federation of Fly Fishers 
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APPENDIX B 
Proposed Schedule of Implementation 


Phase 1 (Years 1-10) 
Measures 


Summer Rearing Flows 

Winter Base Flows 

Pulse Passage Flows 

Ramping Rates 

District Owned Passage Barrier Removal 
Non-District Owned Passage Barrier Removal 
Gravel Replenishment 

Riparian Cover In-Fill 

Instream Habitat Enhancement 
Geomorphic Functions Pilot Project 
Hypolimneal Aeration Project 

Multi-Port Outlet Project 


Studies 


Fish Habitat Restoration Plan 

Geomorphic Functions Plan 

ARWT Feasibility Study 

Trap & Truck Feasibility Study 

Alamitos Creek Feasibility Study 

Coyote Valley Feasibility Study 

Multi-Port Feasibility Study 

Cherry Flat Reservoir Operations Plan 
Coyote Percolation Facility Operations Plan 


Adaptive Management 


Biological Monitoring 

Program Administration 
Supplemental Studies (as needed) 
Additional Measures (as needed) 
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Phase 2 (Years 11-20) 
Measures 

Summer Rearing Flows 
Winter Base Flows 
Pulse Passage Flows 


Ramping Rates 


Adaptive Management 


Biological Monitoring 

Program Administration 
Supplemental Studies (as needed) 
Additional Measures (as needed) 


Phase 3 (Years 21-30) 


Measures 

Summer Rearing Flows 
Winter Base Flows 
Pulse Passage Flows 
Ramping Rates 


Adaptive Management 


Biological Monitoring 

Program Administration 
Supplemental Studies (as needed) 
Additional Measures (as needed) 


Phase 4 (Years 31-and beyond) 
Measures 

Summer Rearing Flows 

Winter Base Flows 

Pulse Passage Flows 

Ramping Rates 


Maintenance of facilities and projects undertaken in Phases 1-3. 


Adaptive Management 


Biological Monitoring 
Program Administration 
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APPENDIX C 


Proposed Budget For Implementation 


Year 1 Year 2 Year 3 Year 4 Year 5 Year 6 Year 7 Year 8 Year 9 Year 10 Total 
Flow Elements 
Summer Rearing Flows (The cost of implementing various flow elements will vary on an annual basis as a result of variation in annual hydrology. $0 
Winter Base Flows As a result, no estimated costs have been provided.) $0 
Pulse Passage Flows $0 
Cherry Flat Cooperative Ops Plan $25,000 $0 $0 $0 0 0 0 $0 $0 $0 $25,000 
Passage Barriers 
Priority #1 (District) $1,460,000} $1,460,000 $1,460,000 $0 0 ) 0 $0 $0 $0 | $4,380,000 
Priority #1 (Non-District) $0 $0 $500,000 $1,000,000 | $1,000,000 $500,000 0 $0 $0 $0 | $3,000,000 
Habitat Restoration 
Fish Habitat Restoration Plan $50,000 $50,000 $0 $0 0 0 0 $0 $0 $0 $100,000 
Gravel Replenishment $200,000} $200,000 $200,000 $200,000 $200,000 $200,000 $200,000 $200,000 $200,000 | $200,000 | $2,000,000 
Riparian Cover In-Fill $200,000} _ $200,000 $200,000 $200,000 $200,000 $200,000 $200,000 $200,000 $200,000 | $200,000 | $2,000,000 
In-Stream Habitat Enhancement $200,000} $200,000 $200,000 $200,000 $200,000 $200,000 $200,000 $200,000 $200,000 | $200,000 | $2,000,000 
Geomorphic Functions Plan $0| $400,000 $400,000 $400,000 0 0 0 $0 $0 $0 | $1,200,000 
Geomorphic Functions Pilot Projects $0 $0 $0 $0 | $1,000,000 | $1,000,000 | $1,000,000 $0 $0 $0 | $3,000,000 
Capital Improvement Projects 
Hypolimneal Aeration $50,000 $0 $0 $0 $0 0 0 $0 $0 $0 $50,000 
Multi-Port Outlet $75,000 $0 $0 $0 $0 $0 0 $0 $0 $0 $75,000 
Feasibility Studies 
ARWT Feasibility Study $0 $0 $0 $0 $0 0 | $1,500,000 | $1,500,000 | $1,000,000 $0 | $4,000,000 
Trap & Truck Feasibility Study $0 $0 $0 $0 $0 $200,000 $200,000 $200,000 $0 $0 $600,000 
Alamitos Creek Feasibility Study $0 $0 $0 $0 $0 $500,000 $500,000 $0 $0 $0_| $1,000,000 
Coyote Valley Feasibility Study $0 $0 $0 $0 $0 | $1,000,000 | $1,000,000 | $1,000,000 | $1,000,000 $0 | $4,000,000 
Multi-Port Feasibility Study $0 $0 $0 $0 $50,000 0 $0 $0 $0 $0 $50,000 
Adaptive Management 
Biological Monitoring (The cost of implementing biological monitoring and other scientific studies associated with a long-term adaptive 
Program Administration management program are not known at this time. Additional program development will be necessary to complete a 
Supplemental Studies program budget.) 
Additional Measures 
Annual Total $2,260,000} $2,510,000 $2,960,000 $2,000,000 | $2,650,000 | $3,800,000 | $4,800,000 | $3,300,000 | $2,600,000 | $600,000 | $27,480,00 
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Appendix C-1 


APPENDIX D 
Cost Accounting Methodology 


The following costs will apply towards the maximum funds permitted under paragraph 8.1.1. 


1. 


Capital Improvements: actual costs including land, building, structures & improvements, 
and equipment, furnishings & fixtures associated with capitalized projects under the 
settlement. 


Water Supply Management: actual costs to replace water lost to groundwater recharge as a 
result of implementing the Agreement when compared to normal or historic SCVWD 
operations in similar circumstances. These costs including water purchases and associated 
transmission costs. 


SCVWD will document the water loss. Replacement water costs will be calculated 
based on multiplying the volume of replacement water by the District’s unit cost of 
supply, as defined below and adjusted annually by the change in the Consumer Price 
Index. 


The unit cost of supply will be based on $386 per acre-foot (in 1996 dollars, as 
estimated in the District’s 1997 IWRP) and will increase annually by the change in 
the Bureau of Labor Statistics Consumer Price Index. The unit cost of supply in 
fiscal year 2002-03 is $428 per acre-foot (2001CPI of 177.1 divided by 1996 CPI of 
156.9 or 1.11 times $386). 


At the end of each 10-year period, if the unit cost of supply is less than 75 percent of 
the District’s price for delivering treated water, the unit cost for the first year in the 
ensuing 10-period will be established at 90 percent of the price of treated water in the 
first year of the 10-year decade. 


Research and Environmental Studies: actual costs associated with research, feasibility 
studies, and plan/program development. 


Each of the cost categories above may be comprised of labor, services, supplies & operating 
costs, overhead allocation, and debt service 


Labor—includes direct salaries and employee benefits 


Services, supplies, and operating costs—Includes, but not limited to, engineering 
services, repair & maintenance services, scientific & technical services, materials & 
supplies, travel, etc. 


Overhead allocation—Includes the standard District overhead allocation 


Debt service—Includes the interest charges on money borrowed to fund capital costs. 
The interest rate is based on the most recent long term borrowing cost (Series 2000A 
revenue bonds) of 5.1975 percent for a period not to exceed 30 years, or when the 
aforementioned debt is paid off by the district. 
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Note: Fish passage remediation costs spent prior to the Effective Date of this Agreement will apply 
toward the maximum amount provided in paragraph 8.1.1, in amounts as follows: 


Project Total Cost Grants or Other Net Cost 
Funding 


Guadalupe River 
Fish Passage $382,000 $178,000 $204,000 
Projects — Hillsdale 
Ave Bridge; SJWC 
Low-Flow Road 


Crossing 

Stream Flow Station 

35 $1,870,000 $167,000 $1,703,000 
Total $2,252,000 $345,000 $1,907,000 
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APPENDIX E 
Reservoir Operations: Section 1 


ELEMENTS COMMON TO ALL WATERSHEDS 
Ramping Rates 


Discharge rating curves indicating the outlet flow rate resulting from the outlet valve 
position over a range of storage conditions will be utilized for ramping at each of the 
reservoirs. The discharge rating curves will be reviewed annually and the results of the 
review will be included in the annual report on reservoir operations. 


Reservoir flood releases, fisheries passage releases, and other planned (non-emergency) 
operations flow changes using the following criteria: 


Flow Decrease of 50 cfs or Less 


For decreases in flow of 50 cubic feet per second (cfs) or less, ramping is required when the 
total decrease in flow is greater than 50 percent of the total original flow. Ramping will 
occur over a period of up to 36 hours, with ramping performed in a maximum of four (4) 
increments with a target of 50 percent reduction in successive incremental flows. 
Adjustments in flow will be equally timed over the ramping period (i.e., at approximately 1 
[start], 12, 24, and 36 hours for the maximum 36-hour ramping period). In addition, 
incremental flows will be adjusted to maintain a minimum change between successive 
increments of 2 cfs. The actual number of incremental adjustment, with a maximum of four 
(4), will be based on the following equation: 


Number of Increments = 1/(LOG End Flow/start Flow)0-5) 
Flow Decrease of 50 cfs or Greater 


For decreases in flow greater than 50 cfs, ramping is required when the total decrease in flow 
is greater than 50 percent of the total original flow. Ramping will occur over a period of up 
to 72 hours, with ramping performed in a maximum of (7) increments with a target of 50 
percent reduction in success incremental flows. Adjustments in flow will be equally timed 
over the ramping period (i.e., at approximately 1 [start], 12, 24, 36, 48, 60, and 72 hours for 
the maximum 72-hour ramping period). In addition, incremental flows will be adjusted to 
maintain a minimum change between successive increments of 2 cfs. The actual number of 
incremental adjustment with a maximum of seven (7) will be based on the following 
equation: 


Number of Increments = 1/(LOG End Flow/start Flow)0-5) 
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Success Criteria 


The success criteria for releases will be based on a 3 day rolling average of flow 
measurements conducted at the existing stream flow gages located just downstream of the 
dams. Flow measurements will be incorporated into the annual report. 


Winter Base Flow Releases 


Winter base flow releases will not be increased until there is adequate storage above a given 
curve which will allow for 5 days of releases at the higher release rate. Flow reduction will 
be made once the storage falls below a given curve. 


Flood Rule Curves 


Reservoirs are operated to storage flood rule curve which specify target maximum storage 
levels for specific dates between December 1 and April 30. When safe to do so, reservoir 
releases will be made to maintain maximum storage levels. 


ELEMENTS SPECIFIC TO EACH WATERSHED 
Coyote Creek Watershed 


Imported water temporarily stored in Anderson Reservoir will not be included in volume 
calculations for habitat management programs. 


Winter Base Flow 


Anderson and Coyote Reservoirs will be operated to the rule curves as shown in Figure 1 
and Figure 2 included at the end of this Appendix. The curves consists of graduated winter 
base rule curves and will be utilized to provide winter base flows while maintaining cold 
water storage for the summer release program. 


Winter base flow will be released from Anderson Reservoir from November 1 to April 30 to 
support steelhead trout and Chinook salmon. The specific flow rate will depend on the 
storage and where that storage volume falls within the range of the graduated curves. If the 
storage is above the highest winter base rule curve then 26 cfs or that flow rate required for 
recharge will be released past the upstream end of Coyote Canal. Releases to the raw water 
distribution system are also allowed when the reservoir storage is in this zone. As storage 
decreases, or if storage never reaches the 26 cfs winter base rule curve, a reduced winter 
flow will be released. Releases will be monitored and recorded at Stream Flow Station 82 
(SF—82) located downstream of Anderson Dam. The release determined from the combined 
storage may be made from Anderson Reservoir or the Santa Clara Conduit or some 
combination of both provided the total required release is made. 
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Pulse Flow 


Pulse flow releases will be made between February 1 and April 30 to improve passage 
conditions for adult steelhead trout to reach suitable spawning habitat and for out-migration 
of juvenile steelhead and Chinook salmon. If the combined storage of Anderson Reservoir 
and Coyote Reservoir exceeds the pulse flow rule curve which is a combined storage of 
80,000 acre-feet and when it is safe to do so, 50 cfs will be released from Anderson 
Reservoir through the outlet or the Anderson Hydroelectric Facility or some combination of 
both. The reservoir will be operated in this manner until there are two periods of five 
consecutive days of flows greater than 50 cfs measured at SF—82. Flood releases and spill 
events in excess of 50 cfs for five consecutive days between February 1 and April 30 will 
also be considered a pulse flow event. 


Summer Rearing 


Releases from Anderson Reservoir will be made from May 1 to October 31 to maintain a 
water temperature not to exceed 18 degrees C throughout as much of the cold water 
management zone as available cold water storage will allow. The cold water management 
zone is the reach of Coyote Creek from the outlet of Anderson Dam to the old Riverside Golf 
Course entrance. Between April 15 and 30 of each year, a temperature survey of Anderson 
Reservoir (and if required Coyote Reservoir) will be conducted to determine the available 
hypolimnetic volume with a temperature of 14 degrees C or less. If required, additional 
reservoir temperature profiles will be established on a monthly basis from June through 
October and releases adjusted to correspond to changes in the measured hypolimnetic 
volume. 


Flow will be released through the Anderson Reservoir outlet or the Anderson Hydroelectric 
Facility outlet at a rate sufficient to maintain a continuous flow of water with a temperature 
less than 18 degrees C in the cold water management zone and a minimum flow of 1 cfs at 
the old golf course entrance. If there is not sufficient storage to satisfy this condition, the 
release will be equal to the total available cold water storage less estimated evaporation 
divided by 184 days. 


If water from the Santa Clara conduit is 14 degrees C or less and the combined reservoir 
storage is adequate for summer releases, releases from the Santa Clara conduit to Coyote 
Creek may be substituted for releases from Anderson Reservoir. Storage in excess of the 
requirements outlined above may be released to Coyote Creek, Coyote Canal, or used for 
treated water supply. 


Stevens Creek Watershed 

The cold water management zone for Stevens Creek is approximately 3.8 miles in length 
from the base of the Dam to approximately Hwy 280 and is located upstream of Heney 
Creek. 


Winter Base Flow 
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Stevens Creek Reservoir will be operated to the rule curves as shown in Figure 3 included at 
the end of this Appendix. The curves consists of graduated winter base rule curves and will 
be utilized to provide winter base flows while maintaining cold water storage for the summer 
release program. 


Winter base flow will be released from Stevens Creek Reservoir from January 1 to April 30 
to support steelhead trout. The specific flow rate will depend on the storage and where that 
storage volume falls within the range of the graduated curves. If the storage is above the 
highest winter base rule curve then 16 cfs will be released. As storage decreases or if storage 
never reaches the 16 cfs winter base rule curve, winter releases will be reduced. Releases 
will be monitored and recorded at Stream Flow Station 44 (SF—44) located downstream of 
Stevens Creek Dam. From November 1 through December 31, flows will be equal to or 
greater than those releases made for the previous water year’s summer cold water program. 


Pulse Flow 


When it is safe to do so, pulse flow releases will be made between February 1 and April 30 
to improve passage conditions for adult steelhead trout and for out-migration of juveniles. If 
the storage in Stevens Creek Reservoir exceeds the pulse flow rule curve which is equal to 
the 16 cfs winter base rule curve plus 250 acre-feet, 50 cfs will be released from Stevens 
Creek Reservoir through the outlet. The reservoir will be operated in this manner until there 
are two periods of five consecutive days of flows greater than 50 cfs measured at SF—44. 
Spill events in excess of 50 cfs for five consecutive days between February 1 and April 30 
will also be considered as a pulse flow. 


Summer Rearing 


Summer releases from Stevens Creek Reservoir will be made from May 1 to October 31 to 
maintain the cold water management zone as available cold water storage will allow. 
Between April 15 and 30 of each year, a temperature survey of Stevens Creek Reservoir will 
be conducted to determine the available hypolimnetic volume with a temperature of 
15 degrees C or less. Additional reservoir temperature profiles will be established on a 
monthly basis from June through October and releases adjusted to correspond to changes in 
the measured hypolimnetic volume. The cold water volume will be released at a constant 
rate, in order to maintain a water temperature not to exceed a daily average temperature of 
19 degrees C in order to maintain a water temperature not to exceed a daily maximum of 
22 degrees C throughout the cold-water management zone. 


If the available cold water volume would produce a cold water flow release of less than 1 cfs 


throughout the summer months then releases will not be limited to the calculated cold water 
release and releases up to the recharge capacity of the system will be allowed. 
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Guadalupe Watershed 
Guadalupe Creek 


The cold water management zone for Guadalupe Creek is approximately 3.3 miles in length 
from the base of the Dam to Camden Avenue 


Winter Base Flow 


Guadalupe Reservoir will be operated to the rule curves shown in Figure 4, included at the 
end of this Appendix. The curves consists of graduated winter base rule curves and will be 
utilized to provide winter base flows while maintaining cold water storage for the summer 
release program. 


Winter base flow will be released from Guadalupe Reservoir from November 1 to April 30 
to support steelhead trout and Chinook salmon spawning and egg incubation. The specific 
flow rate will depend on the storage and where that storage volume falls within the range of 
the graduated curves. If the storage is above the highest winter base rule curve then 11 cfs 
will be released. As storage decreases or if storage never reaches the 11 cfs winter base rule 
curve a reduced winter flow will be released. Releases will be monitored and recorded at 
Stream Flow Station 17 (SF—17) located downstream of Guadalupe Dam. Flows may be 
diverted at Mason Diversion Dam provided there is at least 4 cfs flowing through the fish 
ladder. 


Pulse Flow 


When it is safe to do so, pulse flow releases will be made between February 1 and April 30 
to improve passage conditions for adult steelhead trout and for out-migration of juvenile 
steelhead and Chinook salmon. If the storage in Guadalupe Reservoir exceeds the pulse flow 
rule curve which is equal to the 11 cfs winter base rule curve plus 250 acre-feet, 50 cfs will 
be released from Guadalupe Reservoir through the outlet. The reservoir will be operated in 
this manner until there are two periods of five consecutive days of flows greater than 50 cfs 
measured at SF—17. Spill events in excess of 50 cfs for five consecutive days between 
February 1 and April 30 will also be considered as a pulse flow. 


Summer Rearing 


Summer releases from Guadalupe Reservoir will be made from May 1 to October 31 to 
maintain the cold water management zone as available cold water storage will allow. 
Between April 15 and 30 of each year, a temperature survey of Guadalupe Reservoir will be 
conducted to determine the available hypolimnetic volume with a temperature of 14 degrees 
C or less. Additional reservoir temperature profiles will be established on a monthly basis 
from June through October and releases adjusted to correspond to changes in the measured 
hypolimnetic volume. The cold water volume will be released at a constant rate, in order to 
maintain a water temperature not to exceed 18 degrees C throughout the cold-water 
management zone. 
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If the available cold water volume would produce a cold water flow release of less than 1 cfs 
throughout the summer months, then releases will not be limited to the calculated cold water 
release and releases up to the recharge capacity of the system will be allowed. In addition, 
releases to Guadalupe Creek for recharge from the Almaden Valley Pipeline located below 
Camden Avenue will be allowed. 


Alamitos Creek 


The management zone for Alamitos Creek is from Almaden Dam to Lake Almaden. There 
is no cold water management zone for Alamitos Creek. 


Winter Base Flow 


Almaden Reservoir will be operated to the rule curves shown in Figure 5 included at the end 
of this Appendix. The curves consist of graduated winter base rule curves and will be 
utilized to provide winter base flows while maintaining storage for release during the rest of 
the year. 


Flow will be released from Almaden Reservoir from November 1 to April 30 to support 
Chinook salmon spawning and egg incubation. The specific flow rate will depend on the 
storage and where that storage volume falls within the range of the graduated curves. If the 
storage is above the highest winter base rule curve then 14 cfs will be released. As storage 
decreases or if storage never reaches the 14 cfs winter base rule curve a reduced winter flow 
will be released. Releases will be monitored and recorded at Stream Flow Station 16 (SF— 
16) located downstream of Guadalupe Dam. 


Pulse Flows and Water Transfers 


When it is safe to do so, pulse flow releases will be made between February 1 and April 30 
to improve passage conditions for juvenile Chinook salmon out-migration. If the storage in 
Almaden Reservoir exceeds the pulse flow rule curve which coincides with the transfer 
curve, 50 cfs will be released from Almaden Reservoir through the outlet. The reservoir will 
be operated in this manner until there are two periods of five consecutive days of flows 
greater than 50 cfs measured at SF—16. Spill events in excess of 50 cfs for five consecutive 
days between February 1 and April 30 will also be considered as a pulse flow. 


If the reservoir storage from December 1 to January 31 exceeds the transfer curve as shown 
in Figure 10, water will be transferred to Calero Reservoir via the Almaden-Calero Canal. 
Pulse flows and water transfers to Calero may take place simultaneously provided there is 
adequate storage above the curve to meet the two pulse flow per season requirement. 
Otherwise, if less than two pulse flow events have taken place for the season, pulse flows 
have priority over water transfers. 


Summer Release Program 
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Cold water releases from Almaden Reservoir are not required for the May 1 to October 31 
time period. Instead releases will be made in order to achieve a minimum pool storage of 
400 acre-feet on December 1. 


Calero Creek 


The management zone for Calero and Alamitos Creek is from Calero Dam to Lake Almaden. 
There is no cold water management zone for Calero Creek. 


Imported water temporarily stored in Calero Reservoir will not be included in volume 
calculations for habitat management programs. 


Winter Base Flow 


Calero Reservoir will be operated to the rule curves shown in Figure 6. The curves consist 
of graduated winter base rule curves and will be utilized to provide winter base flows while 
maintaining storage for release during the rest of the year. 


Flow will be released from Calero Reservoir from November 1 to April 30 to support 
Chinook salmon spawning and egg incubation. The specific flow rate will depend on the 
storage and where that storage volume falls within the range of the graduated curves. If the 
storage is above the highest winter base rule curve then 10 cfs will be released. As storage 
decreases or if storage never reaches the 11 cfs winter base rule curve a reduced winter flow 
will be released. Releases will be monitored and recorded at Stream Flow Station 13 (SF— 
13) located downstream of Calero Dam. 


Pulse Flows 


When it is safe to do so, pulse flow releases will be made between February 1 and April 30 
to improve passage conditions for juvenile Chinook salmon out-migration. If the storage in 
Calero Reservoir exceeds the pulse flow rule curve, 50 cfs will be released from Calero 
Reservoir through the outlet. The reservoir will be operated in this manner until there are 
two periods of five consecutive days of flows greater than 50 cfs measured at SF—13. Spill 
events in excess of 50 cfs for five consecutive days between February 1 and April 30 will 
also be considered as a pulse flow. 


Summer Release Program 
Cold water releases from Calero Reservoir are not required for the May 1 to October 31 time 
period. Instead releases will be made in order to achieve an emergency pool storage of 
4,000 acre-feet on December 1. 


Los Gatos Creek 


The management zone objective for Los Gatos Creek is from the Camden Avenue drop 
structure to the confluence with Guadalupe River. There is no cold water management zone 
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for Los Gatos Creek. 
Winter Base Flow 


Lexington Reservoir will be operated to the rule curves shown in Figures 7 and 8. For 
storages above the low storage rule curve and below the water supply rule curve, releases 
will be made so that there is 3 cfs at Stream Flow Station 50 (SF—50) located at Lincoln 
Avenue. For storages above the water supply rule curve releases will be made at the flow 
rate indicated by the curves to be measured at SF—50 and for water supply. 


Winter base flow will be released from either Lexington Reservoir, Vasona Reservoir, 
imported supplies or a combination of all three from November 1 to April 30. The specific 
flow rate will depend on the storage in Lexington Reservoir and where that storage volume 
falls within the range of the graduated curves. If the storage is above the highest winter base 
rule curve then releases will be made to obtain 13 cfs at stream gage 50. As storage 
decreases or if storage never reaches the 13 cfs winter base rule curve a reduced winter flow 
will be released. 


Pulse Flows 


Pulse flows will be obtained through uncontrolled flows or during spill events. No 
additional releases will be made for pulse flows. 


Summer Release Program 
Cold water releases from Lexington Reservoir are not required for the May 1 to October 31 


time period. Instead releases for recharge and water supply will be made in an attempt to 
maintain the recreation pool and a minimum pool storage of 2000 acre-feet on December 1. 
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FIGURE 1 
ANDERSONICOYOTE RESERVOIRS OPERATION RULE CURVES 
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FIGURE 3 
STEVENS CREEK RESERVOIR OPERATION RULE CURVES 


“4.1 cfs cold water release 


3 cfs 


* 2cfs 


Summer-Cold- Water Program ————____________ 


Cold Water Program en 


Capacity 


11 cfs Winter Release 


STORAGE (AF) 
N 
8 
Oo 


Attraction Flows 


cfs cold water release 


500 - OD, EEE: 
0 
NOV DEC JAN FEB MAR APR MAY JUN JUL AUG SEP OCT NOV 
MONTH 
FIGURE 4 
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FIGURE 5 


ALMADEN RESERVOIR OPERATION RULE CURVES 
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CALERO RESERVOIR OPERATION RULE CURVES 
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FIGURE 7 
LEXINGTON RESERVOIR OPERATION RULE CURVES 
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APPENDIX E 
Reservoir Operations: Section 2 


This section is intended to describe and further explain reservoir operations. It does not dictate or 
control how the reservoirs will be operated. The revised reservoir operations within the Coyote 
Creek Watershed, Stevens Creek Watershed and Guadalupe Watershed are described. More 
specifically, operations for Coyote and Anderson Reservoirs, Stevens Creek Reservoir, Guadalupe 
Reservoir, Almaden Reservoir, Calero Reservoir and Lexington Reservoir are discussed. Procedures 
will be developed for the daily operations of each of the reservoirs. These procedures will include 
tables to direct operations staff to release a specific flow rate based on the daily storage of the 
reservoir. 


ELEMENTS COMMON TO ALL WATERSHEDS 
Ramping Rates 


Examples of flow ramping for decreases in flow of 50 cfs or less and flow decreases of 50 
cfs or greater are included in Table 1 at the end of this TM. For example, if flood releases 
were made from Anderson Reservoir at 300 cfs and the desired end release following the 
completion of the flood release was 25 cfs, the table could be used to determine the number 
of increments and the associated flow releases. The table shows that for this example, 
4 ramping increments are required and the following series of releases would be made at 
12 hour increments: 300[begin], 161, 87, 47, 25[end]. The table also shows that the actual 
ramping factor is 0.46. In other words the flow is reduced by 46 percent between successive 
increments until the ending flow is reached. Specific beginning and ending release values 
can be input into the spreadsheet this table is derived from, and the incremental flow rates 
calculated. 


Winter and Summer Time Periods 


Reservoir operations are broken done into two time periods. Typically November 1° 
through April 30" is called the winter period and May 1“ through October 31" is the summer 
period. This is the case for all reservoirs with the exception of Stevens Creek where the 
winter time period is from January 1“ through April 30". 


Low Storage Rule Curves 


If storage is extremely low, releases will be made based on the low storage rule curves. 
Under these conditions minimal releases will be made in order to maintain a wet creek for a 
short distance downstream of the reservoir. If inflow is poor and storage falls to these low 
levels, it is possible that 1 cfs or even 0.5 cfs would be released for both the winter and 
summer time periods. These curves are based on a 90 percent exceedence inflow probability 
and account for both estimated evaporation and the given release flow rate. 
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ELEMENTS SPECIFIC TO EACH WATERSHED 


The following section includes information not already included in Appendix E on reservoir 
operations and flow requirements for each of the three watersheds and for the individual reservoirs 
within these watersheds. 


COYOTE CREEK WATERSHED 


The cold water management zone for Coyote Creek is approximately 6 miles in length from the base 
of the Dam to the old Riverside Golf Course entrance. This course has been renamed The Coyote 
Creek Golf Course. The limits of the cold water management zone are shown in Figure 1. The 
watershed area for Coyote and Anderson Reservoirs is 193 mi” and the approximate uncontrolled 
watershed area between the dam and the end of the management zone is 9 mi’. 


Winter Base Flow Rule Curves 


The winter base flow curves will be utilized to provide winter flows while maintaining cold 
water storage for the summer release program. The graduated winter base rule curves were 
constructed by first determining the required May 1 storage for a given cold water release 
plus the estimated evaporation and emergency storage. The curve values for November 1 
through April 30 are constructed by summing historic inflows with a 90 percent exceedence 
probability and subtracting this from the May 1 storage. The May 1 combined target storage 
is 31,050 acre-feet based on a combined emergency storage of 20,000 acre-feet, plus 
5,050 acre-feet for summer cold water releases of 10 cfs from May 1 through October 31, 
plus 4,000 acre-feet of dead pool storage plus 2,000 acre-feet for evaporation. 


STEVENS CREEK WATERSHED 


The cold water management zone for Stevens Creek is approximately 3.8 miles in length from the 
base of the Dam to approximately Hwy 280 and is located upstream of Heney Creek. The limits of 
the cold water management zone are shown in Figure 2. The reservoir watershed area is 17.5 mi? 
and the approximate uncontrolled watershed area between the dam and the end of the management 
zone is 2.5 mi>. The uncontrolled watershed area between the dam and the end of the groundwater 
recharge zone is 4.7 mi~. 


Winter Base Flow Rule Curves 

The graduated curves were constructed by first determining the required May 1 storage for a 
given cold water release plus the estimated evaporation and minimum pool. The curve 
values for January 1 through April 30 are constructed by summing historic inflows with a 90 
percent exceedence probability and subtracting this from the May 1 storage. 


GUADALUPE WATERSHED 


Figure 3 shows the Guadalupe Watershed. 
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GUADALUPE CREEK 


The Guadalupe Reservoir watershed area is 6 mi* and the approximate uncontrolled watershed area 
between the dam and the end of the cold water management zone is 7 mi. The cold water 
management zone for Guadalupe Creek is approximately 3.3 miles in length from the base of the 
Dam to Camden Avenue. The limits of the cold water management zone are shown in Figure 4. 


Winter Base Flow Rule Curves 


The graduated curves were constructed by first determining the required May 1 storage for a 
given cold water release plus the estimated evaporation and minimum pool. The curve 
values for November 1 through April 30 are constructed by summing historic inflows with a 
90 percent exceedence probability and subtracting this from the May 1 storage. 


ALAMITOS CREEK 


There is no cold water management zone for Alamitos Creek. The reservoir watershed area is 12 
mi* and the approximate uncontrolled watershed between the dam and the confluence with 
Guadalupe Creek excluding the Calero Creek watershed is 17.3 mi*. The Alamitos Creek to the 
confluence with Guadalupe Creek is shown in Figure 5. 


CALERO CREEK 


There is no cold water management zone for Calero Creek. The reservoir watershed area is 7 mi* 
and the approximate uncontrolled watershed between the dam and the confluence with Alamitos 
Creek is 5.4 mi”. The Calero Creek to the confluence with Alamitos Creek is shown in Figure 6. 


LOS GATOS CREEK 


The reservoir watershed area is 38 mi* and the approximate watershed area between the dam and the 
confluence with Guadalupe River is 17 mi*. The Los Gatos Creek to the confluence with 
Guadalupe River is shown in Figure 7. 


STEVENS CREEK RESERVOIR EXAMPLE 


The following example demonstrates how Stevens Creek Reservoir might be operated using the rule 
curves included in Appendix E during average, dry and wet year conditions. 


Initial Storage 


The example includes the assumption that Stevens Creek Reservoir in the year prior to the 
example year was full on May 1 and a full summer cold water program was in effect. Witha 
full reservoir on May 1, approximately 5 cfs of cold water could be released during the cold 
water release period from May 1 to November 1. The estimated resulting November 1 
storage would be 1,460 acre-feet taking into account summer releases and estimated losses 
due to evaporation. This is designated as point 1 on Figure 8 and is the starting point for 
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each of the inflow conditions. 
Inflow Conditions 


Thirty years of historic inflows were used to calculate monthly inflows for average year, dry 
year and wet year inflow conditions. These monthly inflows were then input into the model 
with the initial storage discussed above in order to determine monthly storages and release 
flow rates. 


Average Year Inflow 

For this example the monthly average year reservoir inflow for each month is based on a 50 
percent exceedence probability. In other words, based on the historic monthly inflow into 
Stevens Creek half the time more inflow could be expected and half the time less could be 
expected. 

Dry Year Inflow 

Inflow with a 95 percent exceedence probability was used for dry year inflow in this 
example. In other words 95 percent of years considered were “wetter” or had larger inflows 
than the values used for the dry year. 

Wet Year Inflow 

Wet year inflow conditions were based on a 10 percent exceedence probability. Only 10 


percent of the years considered had inflow equal to or greater than the values used for the 
wet year. The monthly inflow for the three inflow conditions are shown in Table 2 below: 
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TABLE 1 


Monthly Inflows 
Month Average Year Inflow Dry Year Inflow Wet Year Inflow 
Condition — 50% Condition — 95% Condition — 10% 
Exceedence Probability | Exceedence Probability Exceedence Probability 
(acre-feet) (acre-feet) (acre-feet) 

Nov 120 s) 859 
Dec 491 25 2799 
Jan 1022 25 4978 
Feb 1279 127 5949 
Mar 1259 194 4544 
Apr 597 25 2733 
May 252 25 1190 
Jun 153 11 504 
Jul 63 0 293 
Aug 42 0 169 
Sep 25 0 169 
Oct 29 0 300 
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Average Inflow Year Operations 


Figure 8 shows the reservoir storages under the average year inflow conditions described 
above with Stevens Creek Reservoir operated to the curves included in Appendix E. 


As Figure 8 shows, on November 1 the storage is at Point 1. As indicated on the figure, 
releases for November and December are for recharge with a minimum release equal to the 
cold water program of the previous water year. Since the summer release was 5 cfs, the 
releases for November and December are also 5 cfs. Winter base releases start on January 1 
for Stevens Creek Reservoir. 


Inflows during December allowed the reservoir to reach storage of approximately 
2,700 acre-feet on January 1 as indicated as Point 2a in Figure 8. The operation rule curves 
indicate that a release of 12 cfs is required. 


Inflow continues to raise the reservoir storage and Point 3a designates when the winter base 
flow should be increased to 16 cfs. The flow increase is not actually made until there is 
adequate storage above the 16 cfs release curve which will allow for 5 days of releases at the 
higher release rate. In other words, if the 16 cfs curve is at 2,600 acre-feet the increase will 
not be made until the storage reaches 2,760 acre-feet (2600 + 16x 5 x 1.98 = 2,760). This is 
designed to prevent oscillations between adjacent winter base flow releases. The daily 
procedures tables will include this calculation and will clearly indicate when flow 
regulations are required. 


Pulse flows are required from February 1 to April 30. Since the reservoir storage on 
February 1 is above the attraction flow rule curve, designated as Point 4a, a pulse release of 
50 cfs for 5 consecutive days is released. Following the pulse release, flow is ramped 
backed down to 16 cfs since the storage is no longer above the pulse flow rule curve. The 
starting and ending ramping values are plugged into the spreadsheet shown in Table 1 and 
the following ramping flow rates are released at 12 hour increments: 50[begin], 28, 16[end]. 
Ramping takes place over 2 increments and a 24 hour time period. 


Inflows are not large enough to compensate for the pulse flow and maintain storage in the 
16 cfs winter release zone. At Point 5a the winter release is reduced to 12 cfs. This flow 
rate is maintained for the remainder of the winter base flow time period. 


Between April 15 and 30, a temperature survey of Stevens Creek Reservoir is conducted to 
determine the available hypolimnetic volume with a temperature of 15 degrees C or less. 
This corresponds to Point 6a. The depth to cold water is calculated from field 
measurements and the rating curve is used to determine the volume of cold water. Assuming 
a depth to cold water of 21 feet there should be enough cold water to release approximately 3 
cfs from May 1 to Nov 1. The flow will be ramped down from 12 cfs to 3 cfs over 2 
increments and a 24 hour time period with the following release rates: 12[begin], 6, 3[end]. 
The cold water volume will be released at a constant rate, in order to maintain a water 
temperature not to exceed a daily average temperature of 19 degrees C and a daily maximum 
temperature of 22 degrees C throughout the cold-water management zone. Additional 
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reservoir temperature profiles will be established on a monthly basis from June through 
October and releases adjusted to correspond to changes in the measured hypolimnetic 
volume. 


Dry Inflow Year Operations 


Starting again with the initial reservoir storage as discussed above, the storage on 
November 1 is at Point 1. Since the summer release was 5 cfs for the assumed full reservoir 
initial conditions, the releases for November and December are also 5 cfs. 


Low inflows for November and December cause the reservoir storage to decrease to 
approximately 900 acre-feet on January 1 as indicated as Point 2d in Figure 8. The 
operation rule curves indicate that a release of 5 cfs is required. Since it is very early in the 
water year, moderate winter base releases are maintained since significant inflows are still 
possible. 


As the winter continues on, reservoir storage continues to decrease reaching Point 3d and 
winter releases are cut to 3 cfs. At Point 4d, release are reduced to 1 cfs and a cold water 
program is not going to be possible without some late season inflow. By May 1, inflows do 
not materialize and there is not adequate storage to maintain a cold water program through 
October 1. Releases are made based on the low storage rule curves designed to maintain a 
wet creek below the dam. Releases are reduced to 0.5 cfs at Point 5d. 


Wet Inflow Year Operations 


Starting again with the initial reservoir storage as discussed above, the storage on 
November 1 is at Point 1. Since the summer release was 5 cfs for the assumed full reservoir 
initial conditions, the releases for November and December are also 5 cfs. 


Inflows during November and December allow the reservoir to reach a storage of 
approximately 3,100 acre-feet on January 1 as indicated as Point 2w in Figure 8. The 
operation rule curves indicate that a release of 16 cfs is required. 


Inflow continues to raise the reservoir storage and Point 3w depicts the time when pulse 
flows should begin. Since the storage remains above the pulse flow curve a second pulse 
release of 50 cfs for 5 consecutive days is released. Additional pulse flow releases are not 
required since two have already been performed for the winter. Following the pulse releases, 
flow may be ramped back down to 16 cfs or flood releases may be performed, if appropriate. 
Assuming a 16 cfs release, the starting and ending ramping values are plugged into the 
spreadsheet shown in Table 1 and the following ramping flow rates are released at 12 hour 
increments: 50[begin], 28, 16[end]. Ramping takes place over 2 increments and a 24 hour 
time period. 


Inflows continue to raise the reservoir storage and the reservoir begins to spill at Point 4w. 
A winter base flow of 16 cfs or greater is maintained by spill or through releases. The 
reservoir remains full until May 1. 
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Between April 15 and 30, a temperature survey of Stevens Creek Reservoir is conducted to 
determine the available hypolimnetic volume with a temperature of 15 degrees C or less. 
This corresponds to Point Sw. Assuming a depth to cold water of 21 feet there should be 
enough cold water to release approximately 5 cfs from May 1 to Nov 1. The flow will be 
ramped down from 16 cfs to 5 cfs over 2 increments and a 24 hour time period with the 
following release rates: 16[begin], 9, 5[end]. The cold water volume will be released at a 
constant rate, in order to maintain a water temperature not to exceed a daily average 
temperature of 19 degrees C and a daily maximum temperature of 22 degrees C throughout 
the cold-water management zone. Additional reservoir temperature profiles will be 
established on a monthly basis from June through October and releases adjusted to 
correspond to changes in the measured hypolimnetic volume. 
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Target Ramping Factor 
Flow Percent Criteria 


End 


0.25 
50 


Percent 


TABLE 2 


FLOW RAMPING 


Increments Increments Increments Increments Factor 


Begin 


300 
300 
300 
300 
300 


100 
100 
100 
100 
100 


50 
50 
50 
50 
50 


20 
20 
20 
20 
20 
20 
20 


Rules: 


Change 


50 
100 


17% 
33% 
67% 
92% 
97% 


20% 
40% 
50% 
51% 
80% 


20% 
50% 
68% 
80% 
90% 


25% 
40% 
50% 
60% 
70% 
80% 
90% 


20% 
30% 
40% 
50% 
60% 


20% 
40% 
60% 
80% 


Ramping 


NO 
NO 
YES 
YES 
YES 


NO 
NO 
NO 
YES 
YES 


NO 
NO 
YES 
YES 
YES 


NO 

NO 

NO 
YES 
YES 
YES 
YES 


NO 
NO 
NO 
NO 
YES 


NO 
NO 
YES 
YES 


Calc. No. of Max No. of Act. Ramping 
3.8 4 7 4 0.24 
8.6 9 7 7 0.30 
11.8 12 7 7 0.38 
2.5 3 7 3 0.21 
5.6 6 7 6 0.24 
1.64 2 4 2 0.43 
5.6 6 4 4 0.33 
8.0 9 4 4 0.44 
3.2 4 4 4 0.20 
4.2 5 4 4 0.26 
5.6 6 4 4 0.33 
8.0 9 4 4 0.44 
3.2 4 4 4 0.20 
3.2 4 4 4 0.20 
5.6 6 4 4 0.33 


Max of 7 increments for change in flow greater than 50 cfs otherwise a max of 4 increments 
Minimum of 2 cfs change in flow b/w successive increments 
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Increments 
3 4 
132 100 
103 73 
70 43 
49 - 
45 34 
15 10 
9 5 
10 8 
8 6 
6 4 
4 2 
4 2 
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Figure 2 
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Figure 4 
Guadalupe Creek 
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Figure 5 
Alamitos Creek 
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FIGURE 8 
STEVENS CREEK RESERVOIR OPERATION RULE CURVES 
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